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Letter from Colonel C. E. Faber, Chief Engineer ; to J, 27. BourdiU 


Ion, Esq., Secretarg to Government, dated 2Zrds December 18^6^ 
No. 9095. 


I have the honor to submit for the consideration and orders of the 


Oanjam February 28th 18&6. July lOth 1868. 

Vizagapatfun June 24th do. 

Riyahmiindiy July 9th and 22d do. 

Masulipatam June 24th do. 

Guntoor May 22d do. 

Nellore July 18th do. 

Ouddapah 11th July 1866 ^^8* 

Bellary July 2nd do. 

Kurnool J uly 8rd do. 

Chiiigleput May 28rd do. 

Korth Arcot Oct. 28th do. 

South Aroot July 4th do. 

Tanjore January 2Gth 1858 and ... April 7ih do. 

Trichinopoly March 26th 1856 and June 26th do. 

Madura Hay 18th do. 

Tmnerelly June 12th and Dec. Slat do. 

Coimbatore June 24th do. 

Salem July 22d 1856 and Aug. 28th do. 

Canara July 17th 1866 and Nov. 10th do. 

Malabar. April 25th do. 


Right Honorable the 
Governor in 
the accon!ipanying re- 
ports from the Collec- 
tors of the Districts 
noted in the margin, 
on roads and commu-> 
nications . for the year 
1855, and the first 
four montlis of 1856. 
As most of these roads 
have been already 
mentioned in the Pro- 


gress report lately prepared for the Government of India, and will be 
also noticed in the report on the operations of the Public Works Depart- 
ment, called for in paras. 11, and 13 of the Code, and now nearly 
ready for submission to Cfovernment, it is unnecessary for me to do more 
than offer a few brief remarks upon the documents now forwarded. 


2. Before proceeding however to considef the several District Re- 
ports, it is desirable, 1 think, to solicit the attention of Government to 
the opinion commonly entertained by the Collectors, that the prepara- 
tion of the road reports, agreeably to the orders of Government of the 
11th January 1858, would have formed one of the duties of the District 
Engineer. It was owing indeed, to l^his belief that Mr. Wbittingham's 
report, for which all the others have been detained, was withheld until 
the end of October, when the business in the Central office did not ad- 
mit of its being taken up. I am anxious to express my own opinion, 
for the favorable consideration of Government, that it is very undesira- 
ble to relieve Collectbrs of their present duty of reporting on the^ state of 
the communications in their Districts ; " and so far from thinking that 
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the transfer of the executive should cause their exemption from report- 
ing annually on the roads, I am clearly of opinion, that, whether as a 
means of obtaining the judgment of functionaries so well able to arrive at 
c<^rrect conclusioils, or as a means of increasing the personal interest 
which Collectors usually take in the state and progress of the communi- 
cations of their Districts, it would be better in every respect that the 
reports should be prepared as they now are, and be forwarded by the 
Collector, as soon after the close of the official year as may be found 
practicable. 

Ganjam. 

3, The report of the Collector of Ganjam is dated so long ago as 
Pebniary last, and has reference to the state of affairs at that time, wliicli, 
in many respects, was ditferent from the existing post vc. The Collector 
luv 3 adhered to the Calendar year, though the ubstitutioii of the 
Official Cycle has often been enjoined, and the accompanying statement 
of work is unfortunately so tabulated, as only to show the total outlay 
on each grant, without exhibiting the actual expenditure of llic year. 

4. The roads throughout the above District are still under 
construction, but the traffic on them is already very considerable. The 
Collector suggests the desirability of employing a staff of road hiscars in 
order to rake kuuker or broken stones into worn out bandy tracks, and 
do other petty repairs, assisted, if necessary, by coolies ; a proposition, 
which is simply another form for the i)rocess carried on by the former 
Trunk road Department on the allowance for maintenance. The 
Chicacole bridge has been completed, and the new roads through 
that Town arc in progress, as is the Itchapore bridge, whose arches were 
being turned when Mr. Knox wrote. The road between fiambah and 
Berhampore is now in very fair order, and so is that between Aska and 
Berhampore. Lieutenants Haringtou and Pliillips advocate the exten- 
sion of the new line of road from Kimcdy to Calingapatam as far os the 
latter town, instead of stopping at the point where it joins the main 
Trunk road No. 6. This extension, the Collector considers, desirable, 
and the project was recommended to Government in my application of 
the 9th December 1836^ branch roads to Bam’^aand Sonapore are also 
much wanted. 

. VrZAGAPATAM. 

6. , The Collector states, that none of the roads projected in this 
District in 1853 have yet been completed, or rendered •fit for traffic. 
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even as regards their earthwork and metalling ; that tlie road Dqiart* 
meat is not in a satisfactory state, and that too much was apparently 
attempted to be performed at once with very inadequate establishments, 
the result being that the province is reticulated with lines in a 
partial state of formation, and not a single line of magnitude is finished ; 
while the completion of many is likely to he postponed for some, if not 
indeed for an indefinite period. The whole of Mr. Smollett's report will 
be perused, I apprehend, with regret, and that gentleman is apparently 
as little satisfied with what has hitherto been attempted, as he is 
desirous of more being undertaken, 1 am afraid, it must bo admitted, 
that the road management in Yizagapatam has not been oh a satisfac- 
tory footing during the period under review. 

Rajahmundry. 

6. The road through the hill Talooks of J uddunghy is in progress, 
and will be of great assistance to the Local Officer's in preserving peace 
and good order, and in developing the resources of that part of the 
country. A new road from Samulcottah to Cocanada is very much 
needed, and the Collector strongly advocates the early authorization and 
speedy commencement of the same. The Canal connecting these im- 
portant towns having been authorized, a road might probably be 
constructed on the surface of the dyke at a comparatively small expendi- 
ture, and the material for its future maintenance be conveyed by boats 
inexpenisvely whenever required. 

7. In the Sub-division of the District, cross communications twe 

much required. A passable road from eastward via Dodeputla ; and 
towards Masulipatam, via Bheemanaveram; and from Nursapoor to 
VeeravasarBm are much needed, as also a good cross road from 
Yeeravasaram to Attely, and a new road through the Tademulla Talook 
to Niddavole, but the attention of the District Engineer having already 
been called to the consideration of these projects,- 1 have recently had 
the honor to submit estimates with my recommemjation for the sanction 
of Government. • * 

Mashlipatax. 

8. The only improvements made to the roads in this country are, 
the commencement of the repairs of the Hyderabad road from Ibrahim- 
patam to Madeveraig on the Nizam’s frontier, the clearii^- of a few 
tracks from one village to another, and the partial formation of a road 
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from Goodewada to Farrimannoo on tiie Trank rood leading from 
Bezoarah to Masulipatam ; the portion of this line already finished^ 
having proved very aervioeaUe. The great desideratnm of a good rood, 
between Bezouah to Maaolipatom it haa now bemi projected by Captain 
Orr to supply, by deserting alt(^ther the former low and unmanageable 
route, and by constructing a new road on the top of the embankment of 
the new Canal connecting the two places. The Civil Engineer's proposal 
has beoa sent for the Collector’s early report. 

9. The newly sanctioned line from ElTore to Chhitalapoody is in 
abeyance, in consequence of the recent orders of Gktvemraent to stop all 
wolks not commenced on the 1st May 1856. 

Guntooe. 

10. The Collector states that the construction of the three 
bridges over the Sandolc channel from Poonooi to Tennaly was suspend- 
ed, owing to the incompleteness of the arrangements for the proposed 
Kiatnah channel, and that the inconvenience in consequence has been 
very great. The Butteprole bridge over the Nellattore channel, and 
the bridge over the salt Nullah near Carlapollem are both alluded to as 
having fallen, but the reason of these failures is not stated in Mr. 
Ncwill’s letter. The construction of the platform bridge over the 
Coommamoor channel has also been delayed from the incompleteness of 
the arrangements for the Kistnah * channels. The other sanctioned 
estimates for road and tunnel works have been either completed, or were 
in progress, and bills of expenditure have been promised for the former 
in due coarse. The report is upon the whole meagre and destitute of 
particular interest. 

Nellosk. 

11. Mr. Elton’s report of the road works in the Nellore Col- 
leotorate, although of no great length, will be perused with considerable 
interest, showung as it does, that for a highly convenient and even 
complete qrstem of main roads throughout Ihe District, funds only are 
required, in order to complete the present excdlint lines, on which an me 
progress has been already mode. 

12. Of the three lines of road sanctioned by Government on 27tii 
January 1 854, the northern between Ongole and Cumbum is the only one 
that has ttaade any very considerable progress during the past year; this 

• line is likely to prove of great advantage, but it on^ht to be extended to 
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the eoast at Cottapatam, the meet important trading port in the Ndlore 
Diatrict. The progrew made in Trunk roads Noe. 0 and 7 is highly 
aatisbctory, and tiie short line of road eonnecting the Northmn Trunk 
road with the town of Ramapatam, ediich is being ecmstrueted out of the 
disetetionaiy aUowanoe will be of great bmefit to the trade in jSrewo^ 
between the jungles and that port. 

13. The intermediate east and west lines to connect Cnddapah 
with the coast vi& the Dorenall pass and Budwail, have languirtied fof 
want of money grants. A special sanction, however, for completing the 
road between Kistnapatam and NeUore was granted for this distance ; 
and again from Nellore to Sungum with the new bridge over the Bee. 
pairoo ; the road is open and found of much use. But on the Southern 
line connecting Cuddapah with Goodoor via Baupoor Ghaut, very little 
has been accomplished and the route as yet is only practicable for 
Bullocks. 

Cuddapah. 

14. The works executed in the District during the past Official 
year, being almost exclusively of improvement or formation, the Collec* 
tor does not enter into any detailed notice, but refers to his report on 
Public Works for the necessary information. It may however, 1^ stated 
generally, that want of funds has imparted a very non effective and 
unsatisfactory character to the road operations throughout the Cuddapah 
District, the money supply having failed, just when the working 
arrangements held out full promise of success. 

Bkllakt. « 

15. The Collector of Bellary has not felt himself called upon to 
enter into any description of the road operations in his District, but 
contents himself with making a reference to his figured statement. As 
this, however, is found to exhibit a total expenditure during the 16 
months, from let January 1865, to 30th April 1856, of Rupees 
2,14,458, it would have been interesting to haveleomt from Mr. Pelly, 
the resnlts of so considerable an outlay in a Disbset whose communica- 
tions have loirg and notmaously been defective, l^e Collector observes, 
however, tiist no new lines have been undertaken, and that the expeadio 
tore has taken place in making improvements on previously Axfafang 
roads. 

Kuhmool. , 

16. No new line has been constructed dufing the past year in 
this District, the expenditure incurred having laid out in repairing 
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and extend in <; tlie roads previously begun in 1S51. Two bridges on 
the Ghooty line are completed j and one at Ycldoorty, and another at 
Kurnool^ arc iu course of erection. The line No. 3 from Kuruool to 
Faniem has been completed^ and trees are being planted all along the 
newly made roads. The total outlay during the IG months has l>cen 
Rupees (77,495) seventy-seven thousand, four hundred and niuety-five, 
and Capkiin Russell anticipates great benefit from the completion of the 
Nundy Caiiama pass and from the Kurnool District being connected 
with Guntoor and the Eastern Coast. 

Chingleput. 

17. Most of the roads in progress during the previous 3 ’’ears have 
been completed in 1S55, by the Collector’s Department, and the re- 
maining work is now in charge of the professional Executive. The 
cross roads y>rovided for in the Budget of 18; v -57 will, when completed, 
place this District, the Collector reports, in a suitable position as regards 
its lilies of communications. 

Nokth Argot. 

18. There have been 5 roads completed in this District during 
the IG months ending 30th April 1856, two of which arc said to be of 
great public utility and benefit. Nineteen roads arc in course of execu- 
ti(jn, eight not yet commenced and 17 are awaiting the sanction of 
Government. A tabulated list of these works is given in the statements 
A and B which accompany the Collector’s letter ; and it will be 6cen 
that rapid progress has been made towards the completion of the works 
which were under formation in 1855. The road from Vellore to 
Fennatoor was transfciTed from the Collector’s charge to the road 
Department by order of Government, under date the 9th September 
1854. 

South Argot, 

19. The sums expended during tbe year 1855-56 from the 
general revenue, have amounted to«Rupees 28,196, and they were all 
spent in opening out new lines of communications, and in improving and 
repairing those already in existence, 150 miles of road have thus been 
under construction and improvement during the above period indepen- 
dently of the works executed from the Anna road fund, regarding 
which, the Collector states, he had submitted a sepaiate report through 
the Board of Revenue. At the present moment, ^ere sterns at length 
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every prospect of the District becoming gradually well piwirled with 
roads aud oommunicationsj which will of course add materially to the 
prosperity of the province. • 

Ta^^jorb. 

20. The total expenditure on roads and communications of this 
province in 1855 amounted to Rupees 1,56,917 of which Rupees 20,000 
were charged to the Collectors discretionary allovvaiiec, and the rest to 
the head of occasional works ; the former sum was aj)propriatcd iu 
repairing 39 different roads, and 23 road tunnels ; iu erecting 34 new 
tunnels, and in constructing a small bridge. The occasional ex- 
penditure was mode on earthwork, in repairing 27 old tunnels ; and in 
erecting 281 new ones ; and in constructing wholly, or in part, 27 small 
bridges. The Collector argues that the present allowance is wholly 
inadequate to keep the numerous Tanjove roads in good order, and 
solicits sanction for an additional sum of Rupees (9,563) nine thousand, 
five hundred and sixty-three for the muiutenanee of the road from the 
grand annicut to the Coleroon in Sheally, and that from Tanjorc to 
Negapatam. This application was specially brought to the notice of 
Government in my letter of the 3rcl May 1856, and was sanctioned in 
Extract Minutes of Consultation 19tli May 185G, No. 727. 

TmcHiNoroLY. 

21. Tlic roads in this District are in very fair order, and lar 
above the generality of communications iu the neighbouring Zillahs. 
The made roads extend over a distance of 12 miles, jind for their 
maiutenanee, Government have allowed a Biiin of Rupees (7,165) seven 
thousand, four hundred and sixty five, per a’iinum. 

Mauxira. 

22. The roads generally in the Northern and Western parts of 
Dindigul are not in good order, but for the repair of some of them, 
provision has been made in the budget of the Current year and the 
works will be shortly ^uudortakenf The two rivers Mxinjelar and 
Vencatadrycottay are still unbridged, tlie bridges formerly erected over 
them having fallen. The Collector states that the renewal of these 
bridges, and also the construction of one near Peria Colum are much 
needed. The District Engineer’s attention \rill be called^ to tins, 
subject, in order that the works may be provided for in the budget of 
186S-59. In the Mi^ura portion of the District, a new ^bridge over 



8 


BEPOST TROM TRS 


the Goondar river has been completed on the most important road in it 
via. No. 4 , and the Vygah is the only river that still remains to be 
bridged ; for this, however, an estimate has already been submitted, 
and received the sanction of the Government of India on the 11th July 
1856, as per Extract Minutes of Consultation 12th August 1856. The 
important salt road No. 16 has hitherto been much neglected, but 
provision is reported to have been made for its repair in the budget of 
the ensuing year. 

TlNNEVEttT. • 


23. Independently of the principal Northern road No. 4 , on 
which the largest outlay has been incurred, amounting to Rupees 
(30,871) thirty thousand, eight hundred and seventy-one, those com- 
munications on which the most considerable improvements were made 
last year, are the roads numbered 9 and 10, the former leading from 
Palamcottah due west to Tencassy and the latter from Tencassyi 
almost south to Fanagoody and the Arambooly lines. 

24. On road No. 8, a platform bridge of 18 feet x 4^ feet haa 
been built across the Falica channel ; and a new road between Trichen- 
door and Oodungody is in course of construction. 

25. The Collector states that if the discretionary allowance at his 
disposal be increased by the addition of (5,000) five thousand Rupees, he 
will be able to effect a much greater amount of miscellaneous improve- 
ments than he is able to do with his.present means. This increase was 
applied fur by him in a letter* dated 11th December 1855, which 1 regret 

. — , 1 i.. r .L to say has been overlooked in the office of 

• Enclosure m a letter from the ' 

Collector dated 11th Deoem* the Superintending Engineer of the South- 

her 1856, No. 1636. r.- i x* • i e j j 

ern Circle. It is however, now forwarded 

for the consideration of Government, with my earnest recommendation 

that the addition applied for may be sanctioned. 

COIHBATOUE. 


26. llie rood from Coimbatore to Me^polliem which was fre- 
quently injured by freshes in the Sunganoor Nullah, has been repaired 
at rmisiderable expense, and is now in tolerable order, though it has 
been necessary to provide farther waterway for the permanent security 
of this important line ; and a project for an additional bridge is now be- 
fore Government. The allowance for the Guzalehutty ghaut and roads 
viz. Rupees (200) two hundred, is stated to be qqite inadequate to ke^ 
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the ghaut in oominon repair, or praotieaUa even for loaded bulloche, and 
the Collector reconunends tliat tliis allowance may be increaaed. Con* 
eidering that the above line is about 49 milee in length whidi gives an 
average of only 4 Rupees per mile, there cannot, I think, be a doubt 
as to tite utter insuffieieniy of the present allowance, which 1 would 
therefore recommend should be increased at least to Rupees (600) five 
hundred. 

27. The large bridge across the Bhowany river at Suttiamungahun 
has been finished. The communications of this District^ generally are 
believed to be in tolerable good order from the exceedingly great atten- 
tion paid to their preservation by the Collector. 

28. The expenditure on roads and bridges in the low country in 
1855 amounts on an average to Rupees 60 per mile, while on the 
Neilgherries it is Rupees 97. The average upon the whole gives 
Rupees 65 per mile. 

Salgu. 

29. The Trunk road No. 5 has remained during the year in the 
same bad state as was described in last year’s report, but an estimate 
for repairing it has been sanctioned since the close of 1855, for Rupees 
(24,000) twenty-four thousand. The branch road between Yadapandy 
and Sunkerrydroog is nearly completed. The Topoor pass is quite 
finished, as also two bullock roads from Yercaud to Darampoory and 
the Salem side of the Shervaroy Hills. Repairs to the extent of (1,766) 
one thousand, seven hundred and sixty six Rupees have also been 
performed to certain roads, and several bridges and drains have' been 
constructed. 

Canara. 

30. Both the Collector and Sub Collector of this District have 
submitted veiy interesting reports on the state of the roads and 
communications in their respective charges, and the former has added 
a neat Map in illustration of the improvements effected during the 
period under review. About 35 ghauts and read# in the aggregate have 
been under r^ir, or in progress in the above period, and their condition 
generally is satisfimtory, none of the works however seem to require 
detailed notice. 

, Maubas. ^ 

31. Trank road No. 5 from Wslliar to Bonany is described to be ^ 

< in a bad etat^ as ak|p the road from Wslliar to whtdi has not 



10 


BEPORT FROM THE 


been metalled^ the present condition of all the cross roads is said to be 
extremely bad excepting the road from Tanoor to Poodiangaudy and 
that from Tanoor to Pooraparamba. The road from Tellicherry to 
Cananorc as well as the drain and bridges thereon are also in good 
order. The annual work of deepening the Sultan Todoo Canal was in 
course of progress at the date of the Collector’s report. 

32. I beg to append a general Statement of the works in progress 
during the period to which this report refers. 


From William KnoXy Efiq., Acting Collector of Ganjam, to Colonel 
C. E. Faher, Chief Engineer y dated February y 1856. 

Sir,. 

1. The accompanying list will shew fit progress made in the past 

year. 

2. I have but little to add to the reports of former years. The 
roods in the district are still only being made, enough has been done to 
shew their value, the traffic being very great on all. I met 127 
bandies the other morning riding into Berhampore between 6 and 8 
o’clock, the consequence is of course great wear 'of the roads more 
particularly in places newly raised and metalled or on new roads ; 
bandies will follow each other in strings and the road gets veiy much 
cut up. It is impossible for the superintendent to see to these placjes 
being at once repaired and the evil increases by the delay. I would 
suggest therefore with all deference to professional opinions that a staff 
of road lascars be kept up each man to have charge say of 10 miles 
whose duty it should be to rake kilnker or broken stones into the bandy 
tracks, and do other petty repairs assisted if need be by coolies. 

3. I had the pleasure to see the progress of the Chicacole bridge 
and the new roads making through the town which I am sure will be 
as beneficial to the genenal health of the town as to the traffic of the 
district, I also saw the Itcha]|^r brfdge, the arqhes of which were being 
turned. The road between Aumbah and Berhampore is now in very 
fair order and so was what 1 saw of the road between Aska and 
Berhampore. 

4. J observe that both Lieutenants Harringfton and Phillips 
^ advocate the opening of the road from Kimedy the whole way to 
» Caliugupatam instead of stopping where it joins the main* trunk road. 
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The original desigii was to have brongbife the road by Byroe to the sea, 
but as the line here has been altored 1 would most strongly advocate 
the extension proposed, indeed in my humble opinion the roods that are 
most likely to be of use are feeders from the main line to the ports 
along the coast. The traffic between one extreme of the districf and 
the other is not so very great. It is the carting down produce from 
tlie interior to the sea that swells the returns and which should be pro- 
vided for by branch roads for this is the traffic that by enriching the 
ryot makes the best return to Government for the outlay. Roads of this 
sort to Barwa and Sonapore are greatly wanted. 

5. I had hoped to have expended the small balance of discretion- 
ary allowance on a road between Gopaulpoor and Chetterpoor by which 
the tappal comes ; but unfortunately the estimate was lost and before I 
could get a new one and a contractor for the work the year was ended. 

I have, &c. 

(Signed) W. KNOX, 

Atting Collector ^ 
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KCPORT FROM THS 




Date of recom- Date of retam 
mendation of of Estimate to 
Collector. Civil Engineer. 


1 AMual repair of the Eoad between Ber- > jj, ,850 1862. 

hampore and Gropaipore ) *' ^ 


2 From Ghicacole to Calingapatam 2nd Srt>t. 1851. 


3 Busseleondah to Eoinjore by Chalee and*) 

Tentelgbur 

4i Derhampore to BuBselcondab 

5 For tbe construction of Bridges, Ac. on'j 

the road from Itohapore Dendagedda V 
to the Bengal frontier 

6 No. 6 Trunk road from Bimlipatam to i 

Itchapore J 

7 From the town of Falcondah in VizagaO 

patam district to the Village of Gkiurah 
in Ganjam with a branch connecting ^ 
Falcondah with the Fort of Caliuga- 
patani from Chintada to Chicacole J 

8 From Furlakimedy to the port of Foond} e. 
To be borne by the Furlakimedy Estate.} 


From do. to do 

9 From Furlakimedy to Madapam. 


To be borne by the Furlakimedy Estate! 
on account of Do. to Calingapatam. j 


10 For the oompletion of the portion of the} 
Trunk road No. 6 between Itohiypore > 
and Hoommah J 


11 For repairii^ the 40 miles of road be*] 
tween Cliicacole and Sunthoshapoomm 
for one year J 
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Jtoadt, for the year 1865 . 
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13 Ohicacole Bridge 

14 DiBcretionary allowance 

Ejrjpendiiure hy the Collector. 


Balance of tbe Asba Town road. 
Paid for work done in excess 


Paid for the repairs of a road in Chotterpore. 
Balance of a road constructed in Clietterporo 
Paid for tlio repairs of tboBorongonoUah ■) 
on tbe road loading to Busselcondab... > 
Repairing a road in Banpore 

Expenditure by ike Principal Aseistant 
Collector in the Sub JJivision. 

Balance of work in last ^ar 

Repairs of roods in the Town of Cbicaoole. 
Repairs in tbe town of Cbicacolc to pre-"^ 
vent it from being Hooded during the 
fresbos — ^Estimate forwarded to Chief 
Engineer with letter 15tb December 
1865, No. 284 

Expenditure by the Aeeietavi Agent 


Ihe Aeetetant Age7 
\at Mnseelco'nwoik 


For road leading to Bejjepootty 

For clearing tbe bushes on the way lead- 1 

ing to Mojagadati i 

For repairing a road in Rossclcondali 

Repairing abridge on the road leading! 

toNowgam / 

Repairs of the road to Eooliada, &c 


Chutterpore, } 
27th February, 1856. > 
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ment^ — ( concluded. ) 


Pate of 
Government 
Sanction. 


Amount of 
Eatimate. 


3rd Nov. 1853. 


7th Feb. ]85i. 
5th April 1855. 
3rd Nov. 1853. 


29,385 2 10| 
10,018 8 3j 
1,600 0 0 


600 0 0 
183 9 0 


Amount of 
work 

performed. 


^ a C 
111 


Bemarks. 



disbursed to the 
native auperin- 
j tendexit under 
1 instructions 
from 4he Civil 
^ Engineer* 

{ Under Lieut. 
Palmer. 


832 3 9 


2 7 0 
295 7 6 


102 6 5 



399 14 11 


170 7 1 


Bs. 1,402 10 6 


W. INOX. 

Acting OclUdor. 
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From P. B. Smollett, Esq., Collector of Vizctgapatam ; to Colonel C. 

E. Faber, Chirf Engineer, dated 24dh June, 1896. 

Sir, 

1. In tepljr to yoor call for a report upon Boada and Communica- 
tions in this District for 1856, 1 have the honor to state that I was in 
hopes that it would have been found unnecessary to call upon the Civil 
Department to report annually on works that must be constantly and 
fully brought under the Chief Engineer's notice by the Scientific Offi- 
cers employed upon them. In point of fact I am not in a position to 
afford any more important information than is shewn in the figured State- 
ment forwarded from my Office under date the 19th March last. 

2. None of the Roads projected in this District in 1853, have been 
completed or rendered fit for traffic even as regards their earth-work and 
metalling. The Roads from Palcondeh to ^heepoorpilly and from Par- 
watipoor to Palcondah in the direction to Calingapatom have had the 
earth-works and metalling done as far as the Estimates admitted ; and 
during the past year Estimates for masonry-work to the extent of Ru- 
peei^41, 478-4-3 have been sanctioned. But the Roads themselves have 
only been partially formed, and as nothing is apparently contemplated 
to be done upon them, till the season of 1857-58 they cannot be said in 
their present state to offer any great facilities for the developement of 
the traffic and resources of the District. 

3. The same observations are applicable to the two cross-roads 
from Golgondab to Nursapatam and Thallapollem, and from Nursa- 
patam to Nuckapully. Where the country is favorable for the con- 
struction of the Road, a considerable portion of the first of these 
lines is in good order gravelled and metalled and the Nullahs 
temporarily bridged. The line from Nursapatam to the Trunk Road 
viA Tbidl^mllem is a valuable one and should be completed with 
the least practicable delay. The line by Nuckapilly is I think of less 
coneequence, and might be deferred till a more convenient veaeon- I 
regret to see that it is not even proposed to do anything towards the 
completion of this Road in the season 1857-58. 

4. The Road from the Tautipurty Ghaut in Madagole to Anka- 
pilly has had the earth-work partially completed for some miles. It is 
now left unheeded in great measure, without any immediate prospect of 
completion^ and of course it will deteriorate from neglect. 

5. The Road from Vizagapatam to the Southward viA Pundu- 
darlah and Fullapurty has been made and is in' good order for seven 
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miles out of Vizaga]>atam to Gauzewabtb. It has been recommended to 
complete this Road at a cost of 45,780 Rupees in 1856-57. In my 
judgment this Road'is not much wanted, and all the advantages pro- 
mised by it, would be much more cheaply obtained by a line from 
Gauzewakah to Ankapilly which has been estimated for, and- which is 
very necessary to connect Vizagapatam with the great Trunk Road. 

* 6. The Road across the swamp from Vizagapatam to the South- 
ward vi& Nabobpett and Aganumpoody has been in most part destroyed, 
and I believe that that line selected by Captain Rundall has been aban- 
doned for a higher line recommended by Migor Birdwood. 

7. The other Road from Vizagapatam to Chittivulsab vift Vamoo- 
lavulsah is practicable for conveyances and in fair order. Bridges ovct 
two or three streams are still iucomplete, and in a few places the line 
is in want of repair. The expense of repairing Roads in this District 
is still unascertained. I believe that in no instance will the sums set 
aside by Government be found even half sufficient. 

8. The Road from Cbittivulsah to Vizianagrum (originally mado 
by the Rajah of Vizianagrum) is extensively used for traffic. The 
allowance however made for its annual repair was very inadequate, 
and it was fast getting into disrepair. At my instance Major 
Birdwood framed an estimate for putting it in complete repair at 
a cost of nearly 6,000 Rupees, and the Rigah of Vizian^^m has libe- 
rally placed that sum at the disposal of the Scientific Department for that 
end. The small bridge near Cbittivulsah destroyed some years ago is 
still unbuilt. 

9. In conclusion I must observe that the Rood Department in this 

district is not in a satisfactory state. Too xqueh was apparently at- 
tempted to be performed at once, with very inadequate establishments. 
The consequence is that the province is reticulated with lines in a 
partial state of formation. That no single line of magnitude is finished, 
and that the completion of many of the Roods seems now to be 
indefinitely postponed. , 

10. The first four months of 1856 do not afford matter for 
further observation. 

I have the honew to be. 

Sir, 

Your most obedient Servant, 

VUiaffapetem, CoiUctor'a O0iee,\ P. B. SMOLLETT, , 

24^A 1856, J Collector, 


3 
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hepokt from the 


Statement of improveme7ite and repairs to Boade sanctioned ly Government^ 

for the 


Works Sanctioned by Go- 
vcrniueut and completed. 


Date of Sanction. 



VamodavulHab j 

X : Sr J “ »'■ 

Six Spend! Hoads for affording rm 
plopneni to the people dtu'inff (he, 
svareifj/, inohuUntj the Superintend 
denoef Jbr one year^ vix, 

1 Brandi road from Nursipatmn io*^ 

join the Trunk Road at Tliulla- > 
paUein ) 

2 Do. Do, from ISurBipatain to- ^ 

wards Wooroollah j 

3 Do. Do. from Kuivipataiii to') -pj 

Golgondah ] 

t Do. J)o. from the KciTy towards 
VuurfuKlarkl. to join Tna.l. f 3711, 7j,54 . 

Ronil JUKI way bol\v(jt’'n it'lhuuun- C 
chilly and iNiiekapilly j 

5 Do. Do. from Tautipurly to) t% 

Aukapilly j 

0 Do. Do. from I’arvatipoor lo’j 
IJobily Ten’itory and from do. to ^ 

PidrondaU and from ralcoiidalit 
to OhepoowopUh • 

Masonry -w'orka on the nlMive Lines.. . 21t]i Feb. 1855 

llopair to Noribern Trunk Ronds, P^ 

No. 6 from Tooneo to Soolmnun. ) 

Bridge over the Toonec River 28lh Jan. 1853. ... 

Xrmik^Bd No. 6 from Soobaru.ul ^ ^1 1854... 

to OhiUivulanli > ^ « 

in the approac h to Chittivul- -J 3g^,^ jj 
sab lai«e Bridge ) 



[)th April 185i... 

0| 0 0 
j 

0 

ISth Dec. 1853.. 

10, ( .0 0 0 

7,149 

Do. 

0 0 0 

15,005 

Do. 

0 0 0 

8,089 

Do, 

0 0 0 

1,818 

27tli Jan. 1854 

82,025 0 0 

12,282 

Do. 

0 0 o' 

11,218 

Do. 

j 

0 0 0 
1 

0 


0,0 0 
o| o' 0 



92,025 0 0 56,550 f- 


f URgapat am, or’ s t) Jliee 

i.8tli JMarcb, 1856, 
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completed in progresZj and not commenced in the District of Vizagapaiann^ 
year 1855. 


Works in Progres! 

1 

s. 

^\ 

( 

p 

»d 

1 ■ 
& 

2 

0 

a 

U1 

a 

0 

1 

Km 

o 

*» 

a 

o 


& 

11 
t. "3 

« a 

o 

B 

1 



* ! 




8,5G:> 

10 

8 

7,870 

L." t 

0 

0 0 

0 

0 

0 

0 

0 t 

0 

0 0 

0 

0 

0 

0 

0 1 

0 

0 0 

0 

0 

0 

0 

0 ( 

0 

0 0 

0 

0 

0 

0 

0 

) 0 

0 0 

0 

0 

0 

0 

0;( 

1 0 

0 0 

0 







0 

1 

0 

0 

0 

0 

0 

0 0 

0 

0 

0 

24,551 

5 

1 

0, 0 0 

1 

.11,47s 

4 

3 

20,333 

8 ( 

[* 0 

1 0 0 

11,570 

0 

7 

6,785 

C ' 

7 0 

0 0 

10,5G7 

8 

0 

7,567 

5 1 

H 0 

:o 0 

15,700 

i) 

fi 

11,111 

2;i 

1 • 0 

joo 

0 

0 

c 

0 

0 

g 


87,891 


H( 

78, 219 : 12 ! 

1 i I 

1 5,Hm 

3 4 


w 

*o 

o 

a 

*<1 


Oj ir- 01 

I ; 

0, 0 : oj 


Oi (• 

o' 0 

0 

oi 0 


ri 


II 

o d 


0. Oj 

i 

0, oi 


lwcniark6« 


Oj Works stoppod <^1“ 
puasos have not boi'n 
fiiirvi'ycd. Viile Mb- 
jor Binlwood’H Quju’*, 
t{*rly Ut'port, eiuJing] 
31at Ocluber, 18&5. 


0 

0 
0 

oi 0 
0 


0 ; 0 
0 


O.Muoh of the oartli-worl 
aiul metalling ptilJ re 
inain to bo done, U 
rtmder tlicsc Boadi 
fit for CftrtBge as th* 
amount voted bcint 
given without oottecl 
K.stiinatcH baa beet 
fouTtd ^uite insuffi 
ciciit. 


■p. Ji, SMOLLT5TT, 
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BEPORT FBOU Till! 


From A. Purvis, Esq,, Collector of Rajdlimundry, to Col. C. E. Faberg 
Chief Etiffineer, dated 9th July, 1856. 

Sib, 

I have the honor to submit a report upon the roads and communi» 
cations in this Province for the past year. 

2. The repairs to the high northern road between the town of 
Yemagoodem and the Godavery, and from thence to Moorary were 
nearly finished before the work was transferred to the Eng^eer Depart* 
ment. They have since been completed. 

3. Other portions of this important line of communication stand 
l^eatly in need of attention. The Civil Engineer framed an Estimate 
amounting to 99,700 Rs. for the eflicient repair of the same which has 
been transmitted from your office for my opinion as to whether an ade- 
quate return in benefit to the country is likely to be derived from so 
large an outlay, and to which reference I propose submitting a reply on 
an early date. 


4. The cross road between Rajahnaggrum and Peddapoor, alluded 
to as in progress in para. 4 of my Report for 1 854, has been finished. 

_ 5. Excepting the gravelling the high street in 

this town, a work that has been very substantially and 
well done, and to the great public benefit derived from which every one 
who had an opportunity of seeing the road, if such it could be called, in 
its former state, must bear testimony, but little has been done in the 
past year to the communications. The great want of roads in the Delta 
Talooks is a subject requiring the serious attention of the executive De- 
partment, and of the importance of which the District Engineer is fully 
s«isible. I trust 1 shall be excused for expressing my regret that the 
road proposed by that Officer, in the year to which this report refers, 
across the Delta from near Samulcotta through Chintapilly, Cowlais- 
waram and Siddhauntam to Pinnoogonda should not have received the 
sanction of higher authority. * . 

6. The opening out lines of communication from the hills, and 
through the upper Talooks, to the heads of the navigable canals, or made 
roads, is a subject which forced itself upon my notice very shortly after 
I assume^ charge of the District, and at my suggestion the Civil Engi- 


neer prepared an estimate for a line from Lnokonda, tiirough Kottapilly, 
to Rajahmundry, and from Kottapilly to Jnggutopetta, ^sanction has 



COIXtiCTOR OK RmHlftmOKY. 


21 


not yet, 1 leani, been accorded for the execution of this work, but I trust 
such may be the cose at no distant date. 

7. Some small repairs have been effected to the toads and landing* 
places about Rajdimundiy, and certain bridges and roads in the vicinity 
of Cocanada, including the lattice bridge across the river, from the dis- 
cretionaiy funds, and a sum of 350 Rs. has been advanced from the 
same fund towards gravelling a road in course of construction by oon> 
victs, branching off from the Bajahmundry and Dowlaiswaram road, to 
the new sapper cantonment in the vicinity of the last named place. 

8. I regret that this report should have been so long delayed, but 
till the receipt of the Memorandum from your office I was not sure 
whether under the new system any report was required from me. 

1 have, &o. 

A. PUEVIS,* 
Collector t 


Frmi A. Purvis, Esq., Collector of Bajahmundry, to Colonel C. E, 
Faber, Chief Engineer, dated 22nd July, 1856. 

Sib, 

In submitting a report on the roads in this District for the first 
four months of the present year. I have not very much to add to that 
which I have just transmitted for the past year. 

2. The road through the hill Talook of Juddunghy from the viU 
lage of that name to Yalaisworum vift Anuavamm sanctioned by Go- 
vernment under date the 5th February last, is in progress, and will not 
only be of great assistance to the local officers in preserving the peace 
but will tend' greatly to the development the resonrooB of that part 
of the country. 

V 

c 

3. I cannot avoid availing mysdf of this opportunity to luring 
again under ceusideration the state of the way between the Military 
station of Samulcottab and this place. The entire absence of any thing 
worthy of the name of road between these two places has often been 
pointed out, and theioneccesity of improving the communication Kas l^n 
fully admitted^tbe work indeed was on the point of being nndertaken 
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when the proposition for a canal between the two towns was started^ 
and the plan included a ^ood road along the bank of the canal. Unfor- 
tunately the canal has not yet been sanctioned and w.e are still without 
either one or the other. The line, it cannot be called a road, is in the 
same state us wben first reported on. It leads across swamps and 
nullahs/^ and can only be used by bullock bandies in the " dryest sea- 
son of the year.” It is often impassable for weeks together.” It is 
a very important line and a road would open the commuiiication be- 
tween tlie large towns of Poddapoor, Plttaj^oor, 
Jiigguinpctt and the principal port* of the District. 
I really hope if there is likely to bo much fuilher delay in regard to 
the canal that the construction of a road may be authorized. 

4. In the Sub-DivLsion of the District cross comrAunicalions are 
much required along linos not likely ever to '.ill within any plan of 
canal navigation or channel banks. 

5. A passable road along the important lino from the Eastward 
vi& Dodeputla, Palcolc, Veravasarum and towards the MayiiHj)atam 
District vift Beemavarum is much wanted. The line might be taken 
along the bank of the Woondy high level cliannel from Gollalaeodaroo 
to Akeed and thence to KulJindy. Tlie latter part of the line may ap- 
pear rather circuitous but the line of country is better vifi Woondy than 
lower down among the salt marshes, and the villages passed through 
would be far more important. 

C. A road from Nursapoor to Vecravasanim is most necessary 
and a good cross road is required from Veeravasarum to Attely. 

7. The advantage of opening a good road through the Tademulla 
Talook in the North Western part of the District running from 
Aseverowpettah through Jeeloogamull} , Bon’umpollem, Lukkaveram, 
Yernagoodem and Tademulla to Niddadavole, the head of the canal 
oommunicatJon of the delta, has brought to the notice of the 

District Engineer, * 

I have, &c. 

A. PURVIS, 

Collector^ 
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From J. Frasrr, ActiiKff Collector of Mmulipntamf to Colonel 
• C.E. Faber, Chief Engineer, dated Zith June, 1S36. 

SlK, 

• 

Para. 1. In regard lo the roads and commuiueal ions of this Dis- 
trict, the only improvements I can specify in their present state as com- 
pared with what was said of them in Sir. Ltishiu{i*ton’s^Roport for thi) 
year ISo are the commeneement of the lately sanctioned repairs of 
the line from Ihrafuinpatam to Madhavaruin on the Nizamis frontier ; 
and the clearing of a few tracks from one village to another in the 
Taloohs of Bezoarah, Nimdegain, Juggiahffcttah, and Tirivoor, some 
of wliich arc however much travelled now, and the partial formation of 
a road fi*om Goodewadah (Cuabah) to Paiimurroo situated on the tj'uiik 
road l(?ading from Bozoarah to Masulii)atam. The portion of this line 
that is finished has proved very serviceable. 

2. No funds In^e been advanced for the newly sanctioned line from 
Ellore to Cluntalnpoody, in eonserpicncc of the recent orders of Govern- 
ment 1.0 stop all works not commenced on the let May 1850. The 
District Engineer Godavery division has I am informed applied for 
sauclioii to carry on this work, and 1 hope it will be granted. 

I have, &c. 

J. ERASER, 
Actimj Collector* 


From 11. Nemll, Esq., Acting Collector of Guntoor, to Colonel C. E. 

Faber, Cldtf Engineer, date^lMd Mag, IS5G. 

Sir, 

1. I have the honor to forward the annual statement connected 
with the repairs of roads in this District for 18S5-56. 

2. Tlie Trunk roads Nos. 0 and 7 are under the direct superinten- 
dcnce of the Civil Engineers Department, and no report appears to be 
required from this Office regarding them. 

3 The construction of the three bridges over the Aranranda Ca- 
lingulab, and Sandolfi channel in tire District road from Ponnoor,to 
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Tinally, has hcen suspended in consequence of the- incompleteness 
of the arrangements for the proposed Kistna channels. Great incon« 
venience is experienced for want of these means of communication 
across the chalinels during the part of the year, particularly in 
the cultivating season. Some temporary expedient seems neces- 
sary. This locality is now under the executive charge of the Civil 
Engineer. 

4. The Btttteprole bridge over the Vellatore channel having fallen 
in the amount sanctioned W Government for gravelling the road near 
it, has not been expended, *as such would be useless before the re-con- 
struction of the bridge. 

5. The same remark is applicable to the estimate of Rs. 258-4-0 
as the bridge over the salt Nullali near r'nrlapollem has fallen in, 
in the last year. 

6. The construction of the Platform Bridge over the Comammoor 
channel on the road from Innacondali to Nizampatam, has not been 
commenced for the reasons explained in para 3 and from the same cause, 
the estimate of Rupees 30 is also in abeyance. 

7. The repair of the road from Guntoor towards Nizampatam, 
has been raised at a cost of Rupees 6,097 the remainder Rs. 2,524-7-5 
will require to be applied for another cost of gravel which the road 
requires. 

8. Out of the estimate of Rupees 6,074-5-0, three tunnels and an 
inverted arch have been compkted a fourth tunnel has also been finiaKod 
with the exception of the covering stones. 

9. With reference to the tunnds sanctioned for the road from 
Guntoor to Cumbum, the work is in progress under the superintendence 
of the Session Judge at Guntoor, 9 tunnels have been finiahAd ^ but the 
statement of expenditure has not yet been furnished measures will be 
adopted for the speedy completion of this work, of which a bill of 
expenditure will be submitted in due course. 

10. A statement of expenditure from let January to 30th April 
1856 is transmitted herewith. 
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11. The state of the several roads ia the District having been 
noticed in my communication of the 5th February last, further explana- 
tion does not appear called for. 

1 have, fltc. 

H. NEWILL, 
Acting Collector. 


4 
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Statement shewing the Estimates sanctionM for the repairs and im* 

distinguishing the works completed. 


Name of Roads. 

i 

Particulars of Works, 
ill Progress. 

Faom Ponnoor toTeuallj.. 

r Constructing a Platfonn 
< bridge over the Aruiuunda > 
(. Calingula ) 

Do. 


Do. 


Coast Hoad from Madras'^ 
to MosuUpatoui ) 



Do. 


From InnocoTulah to Hi- 
zaiupatoiii 

r Constructing a Platform ^ 
) bridge over the Coinnia- ( 
1 moor Channel near Chinna C 
(. Liugo^Hpaloiu ) 

Do. 


From Guntoor to Nizam- 
patam 

flmproving the District'' 
Road from Guntoor to the | 

- Village of Munchella (dis- ^ 
tancM) 11 miles) leading to 
Nizampatam & Baupctla.J 

Do. 

f Constructing 5 Tunnds and 1 
\ one Inverted Arch / 

From Guntoor to Cumbuxn... 

f Constructing Tunnels on the") 
s Road leading from Gun- ? 
(. toor to Combum, &c 3 
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provement of the Roads and Bridges in the Gnntoer District for 1855^ 
in progress emd not commenced* 


Particulars of Works, _ .'1 Amount 

not Commenced. Date of Sanction. of Remarks. 

Kstiiuate. 



lOth March 1851.. 


Constructing a Temporary "I 

bridge over the Ara- > 18th June 1852.. 
munda Ciilingula ) 

Do. do. across the San* \ 
dole Cliarmel J 


GWTlling tlie R.«d nearl ,^ 5 ^ 

Dhuttqirolu Dindgo.*.,. / 

Laying Sand on the road“l 
over the Salt Nulla at } 28th June 1853.. 
Curla|mlem J 


818 10 6 


10th March 1851.. 


Applying two Coats of 
Tar to tho Platfonn 
Bridge at Oliiiina Liii- 
goyapalera. 


13th Doc. 1851 


6,087 9 


|8th February 1851. 


3,007 9 


/ 6th April 1854, 

1 2d March 1855. 

# 

/ 19th April 1853. 
\ 3d January 1855 


H NKWILL, 

Acting CitlUciur. 
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Statement shetcing the Estimate! sanctioned for the repairs and imr 
January to 30fA April 18&6, distinguishing the 
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protiement of th^ Roads and Bridges in the Guntoor District^ front 
works completed, in progress and not commenced. 


ParticuUirs of M^orks, | tx ^ I Amount of 

not Coinmenccd D^te of Sanction. Kbtimtite. 


K8.A,P. 


62116 7 


i Constniotiiiij a Temporary j 
O' 0 0 < Bridge 'over the Ara- > iStli June 1S52.. 
^ mull da CtUingiiiuh ) 


C Laying Sand on tlio road \ 

0 0 0 S tlie Salt ^'ulluU at | 28 th June 1853 . 

^ Curlapolcm ) 


318 10 5 


Applying two Coats oH 
Tar to tlie Platform 
Bridge at Cliiimn Lin- [ 
goyapaleni J 


6,3041211 


3,426 14 4 


1,017^ 2 



H. SEWILL,* 

Acting OoHectoft 
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From jF. B, Elton, Esq., Collector of Nellore, to Colonsi C. E. Faber, 

Chief Engineer, dated Kistnapatam, 18/A July 185C, JSo. 211. 

Sm, * 

With reference to thp letters noted in the mar*- 

gin, I have the honor to submit a report on tho 
Hoads and communications of this District for the 
year ending 31st December 1855, and the first four months of 185(5. 

2. Of the 3 new lines of Hoad sanctioned in Minutes of Consul- 


tation dated 27th January 1 851*, the Northern between Ongole and Cuin- 
bum is the only one that has made any considerable progress during the 
period under leport. A large number of tunnels and small bridges have 
been built, and the Mussy river is now the only serious obstacle on the 
line. The soil has been found to be very favorable^, and the road is 
likely to be finished, with the exception of tl^o Bridge over the river 
alluded to, for a comparatively small sum. jore is already a trade in 
sugar, &e. from tlie West, cliietly carried on bullocks, which return laden 
with Salt for the interior. The line is likel) to prove of great advan- 
tage, but should be extended to the const at Cottapatam the most im- 
portant trading port in the Nellorc District. 

3. Central line from Kistnapatam on the Coast to the Dorenal pass 
has not made any great progress during the period under report for 
want of funds, the greater part of the sanctioned amount having been 
expended in 1854. The road was entered in the important works for 
that year, and as it is likely to be extremely useful, the amount requir- 
ed to finish it should, I think, he sanctioned as soon as convenient. 
This has been the case since, as regards the portion between Kisnapatam 
and Nellore. That pjirt of the road between Ncllore and Sungum has 
also been made passable, and is very useful for traflic coming from the 
Northward vi& Calegherry. The Bridge over the Beerapairoo on this 
line has also been lately completed; 

4. The Southern line extends from the Town of Goodoor, on the 
northern Trunk road, to the boundj^ry of the Cuddapah District, at the 
top of the Raupoor GhA,t. It is in a very unfinished state, and a few 
miles only are available for Bandy traffic. Little or nothing has been 
done since the end of May 1856 for want of funds. It is however a 
line of great promise, having a large traffic, now carried on Bullocks, 
and it is very desirable that it should be finished as soon as funds can 
be spared. 
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^ ^ - 5. This road is complctod from the south- 

Trunk Boad, Ho. 6. ^ ^ 

ern limits of the District to 5 miles >iorth of 

Nellore, being a distance of about 77 miles ; a further portion of 70 

miles has been formed, but#ot yet metalled, and the progress has been, 

I consider, highlj'' satisfactory. On the great imixirtanee of such a line, 

the high road to Calcutta and the Northern Circars, as well as to Hy- 

drabad, up to the point where that Boad branches off at Ongole, 1 

need not dwell. 


Trunk Boad, No. 7. 


6. This is the road to Ilydrabad last al- 
luded to ; from Ongole where it leaves Trunk road, 
No. 6 to the end of the Ncllore District is a distance of 27 miles. With 
the exception of one or two short distances the whole is metalled, and 
open for traffic, and excepting the large bridge over the Gundlacumma 
river it is likely to be completed in 1856-57. 


7. A short line of road of about 3 miles in length to connect the 
northern Trunk road with the town of llamapatam is also being con- 
structed out of the discretionary allowance, which promises to be of 
great benetit when comjdeted, as there is a considerable traffic in fire- 
wood between the jungles and that port ; and the old northeni road 
leading to Ramapatam is being repaired on an Esiin^ate of Bs, 8,000 
sanctioned by Government, 

1 have, See. 

F. B. KLTON, 

Collector, 


From Lieut, E, Ilemery^ Cioil Engineer Cvddapah District^ to Colonel 
C, E. Faber, Chief Engineer, dated Camp, Royachoty,\\th July 

185(7, No, 354*. 

Sir, 

1. In forwarding my special report on Public Works in the Cud- 
dapah District for ilie pllst official year 1855-56, I beg to express my 
regret at the lute period at which it has been despatched. 

2. The information required from the Collcotor regarding the ex- 
penditure on buildings and ordinary repairs to works of irrigation was 
not received until fche 6th Instant and Mr. George only fumikhed his 
statement of ipcpcnditwc on Trunk Road, No. 11 and 12 this morningf 



32 


tiepout from the 


3. Mr. George says that he cannot be responsib|||||for the accuracy 
of the Bums entered under different heads owing to the confused state of 
the accounts handed over to him by Mr. Addis^ I have therefore called 
upon Mr. George for a full report on this |^bject to be forwarded for 
your information. 

4. On the 30th April 1855 there was a balance of Rs. 3,443-3-2, 
remaining out of the Raupoor Ghaut and road estimate, of this sum 
Rupees 1,710-8-0 was expended in superintendence, whilst the cost of 
the work performed was only Rupees 1,695-10-5, in May 1855 includ- 
ing Captain Watts* Civil allowance the charge for superintendence was 
Rupees 391-4-0 and the expenditure on the road Rupees 154-10-8. The 
per centage of superintendence to work performed on the Cuddapah and 
Bcllary frontier road, si also very high, and on Trunk Road, No. 12 out 
of an expenditure of Rupees 1,971-14-1, Rupees 1,290-7-10 was for 
superintendence alone Mr. George assures m that there are no particu- 
lars whatever regarding this road among the documents handed over to 
him by Mr. Addis. 

I have, &c, 

E. HEMERY, LieuL 
Civil Engineer of Cuddapah district. 


Report on important Ptihlic IVorhs executed in Cuddapah^ District, 
during the Official year 1855-66. 

During the period under consideration no new works have been 
undertaken in the Cuddapali District the expenditure having been almost 
entirely confined to the improvement of Roads which were commenced 
in 1854 6) relieve the starving poor. The following is a short account 
of these roads. 


Road from Vencatramaranzepett in the Cuddapah District over the 

Raupoor Ghaut to Good(H>r in the Nellore District 

Expended up to the end of the Official year fS64.55 61,566 14 0 

Expended during the Official year 1855-56.,. 1,59^ 10 5 

Superintended by Superintendence for do 1,716 8 0 

Ov?™olr Per Centage P**® Superintendence » 

McMahon, do. Mont- ( greater than the amount Expended, 

gomety and do. Penn. iu Pebmaiy 
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1854 and wlieil completed will open out a direct line of communication 
between Cliitwail and the sea coast. A new line has been traced over 
the Baupoor Ghaut but it is as yet only passable for bullocks. Towards 
the end of March 1 856^ As8ilrt;ant Overseer McMahon who had been 
employed in widening the Ghaut road and uprooting Jungle was with- 
drawn owing to the wnnt of funds for completing the work. 

Cuddapah and Bellary Frontier Road, 

Rs, A, P. 


Expended up to the end of the Ofiicial year 1854-55 51,573 15 11 

Expended during the Official year 1855-56 3,429 5 I 

Superintendence for do 1,068 0 2 

Superintended hy ^ 

Asst. Overseer Barry Centage.. •••••.. 31.23 

do. Newham oud The sum of 1,000 Rupees a Mile was sane- 
do. Huddoek. ^ ^ 

tioned for this road by Government on the 20th 

March 1 854 in order to givo employment to the starving poor. It is 
an important line leading from Cuddapah to Bellary. The amount 
sanctioned was only sufficient to raise the road and Metal a distance of 
from 4 to 5 miles but an estimate amounting to llupecs 78,060 has been 
winctionccl for completing the metalling and building bridges and 
tunnels along the whole line. 

Nundy Cunnama Ghaut 

Rs. A. P. 

Expended up to the end of the Official year 1854-55 35,630 2 3 

Expended during the Official year 1855-56 12,314 12 2 

Superintendence for do 1,287 14 8 

Per Centage 10.45. 

Out of two estimates amounting together to 
Rupees 48,398 only llupecs 10,936-13-0 remained 

to be expended from the 1st May 1855 oii this 
important work. This money has been laid out chiefly in widening 
and revetting the road on the W'est side of the Ghaut which is no^Y 
practicable for loaded carts. The Nundy Cunnama being on tho road 
from Bcllary to Ongo^e and tho sea coast through Cumbum its comple- 
tion is greatly to be desired, at present it is only half finished and at 
the end of April the work was discontinued as the w'hole of the sanc- 
tioned amount was then expended. Government have however sanc- 
tioned an expen^ture of 100 Rupees a mile for maintaining tho i^oad 
over the Ghaut in repair during the current official year. 


Superintended by 
Lieut. Sliuldhain. Lt. 
Pellf>w8 Asst. Overseer 
Brown do. Montgo- 
mery do. Norman and 
do. Bryan. 



34 


ASSORT fEOll TfiG 


Central line of Road from Chennoor to the Dorenall Past in the Nel* 


lore Districts 


Rs. A. P. 

Expended up to the end of the Official year 1854-55 4,884 14 4 

Expended during the Official year 1855-5C< 19,764 2 11 

Superintendence for do 2,753 5 4 

Iic>Slnt*8huldhm Per Centage 13.92. 

Allchin^*^ Thefirat estimate amounting to Rs. ] 6^296-6-10 

do. £^an, for making a road through the Dorenall Pass 

do. Barham, having been expended by the middle of Septem-* 

^do. Haddock and Mr. her 1854, on the 10th February 1855 Govern- 
ment sanctioned 39,000 Rupees or 1,000 Rupees** 
a mile for the road from Chennoor on the right bank of the Pennaur to 
the Dorenall Pass on the Ncllorc frontier ; the p( »*tion between Chennoor 
and Cuddapah having previously been made on a sepai'atc estimate ; 
considerable progress has been made with the work but another estimate 
will be required to complete the metalling and to build tunnels and 
bridges. 

Moad from Kristnamachetfy Putty throvyh Cumhnm and the Vaimla* 
paud Pass to Ongole and the Sea Coast. 


Rs. A. P. 

Espended up to the end of the OfBcial year 1854-55 72,279 15 3 

Expended from Ist May 1855 to 29th February 1856 29,870 12 8 

Superintendence for do. 2^011 3 8 

Per Centage. 6.8. 

This is one of the most important roads in the 
Cuddapah District commencing from Kistnama- 
chetty pully on the east side of the Nundy Cun- 
nama Pass and passing through CumiSum to On- 
gole and the Sea coast ; 25 miles of road between 
Kistnamachetty Pully and Cumbum are completed 
with the exception of a bridge over the Sugglair 
at Oiddalore the remaining portion in this District between Cumbum 
and the Nellore frontier a distance of 6 miles is now being made under 
the superintendence of Assistant Overseer Hunter. On the separation 
of the Cuddapah and Nellore Districts it having been ascertained that 
18,000 Rupees would be required to complete thk portion of the 
road the balance of the estimate was made over to the 1st Assistant 


Superintended by 
Captain Crofbon, 
Lieutenant Keyes, 
Lieutenant Bum, 

Asst. Overseer Bryan, 
do. Gilbert, 
do. Brown, 
do. Barham, 
do. Hunter, 
do. Newton, 

Sub Overseer Norman 
and Mr. Felix. 
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Civil Engineer in charge of the Nellore District on the 1st Marchl856. 

Us. A, P. 

Expended on the road between Cumbum and tlie Nellore 

frontier from the 1st March i 856 to the 30th April 1856. 2^509 6 8 
Per Centage 17.1. Superintendence for i months 431 4 0 


Total Rupees 2^940 10 S 


Per Centage 21. 

Road from Kiilloor to Ouddapah^ called Trunk Road, No. 11, in the 
late Road Department. 

Rs. A. P. 

Expended up to the end of the Official year 1854*55 55,467 2 5 

Expended during the Official year 1855-56 20,043 0 6 


Superintonded by 
Asst. Supt. W. J. Ad- 
dis, Esq., Ex. Officer 
J. George, Esc]^ Asst. 
Overseer Mr. Howell, 
do. Mr. ^ Travers, 
do. Mr. Williamson, & 
do. Mr. Brambbler. 


Superintendence for do. 8,505 3 4 

Per Centage 42 

On the abolition of the Road Department in 
August 1855 this road was mode over to the 
Civil Engineer of the 2d Division. 

It forms a portion of the n6w line from Cud- 


dapah to Madras vid. Chittoor. From Cuddnpah to Baukrapelt a dis- 
tance of nine miles- the road has been raised and partly metalled, a 
bridge of 3 arches of 39 feet span has been built over the Moolavunkah 
but the work was stopped in February last owing to the want of funds 
to complete it. From Baukrapett over the Goovulcherroo Ghaut to 
Goovuloherroo a distance of 7 miles the road is completed and the Glmut 
has been kept in good order on an annual grant of Rupees COO sanction- 
cd by Government on the 6th January 1852. Between Goovulcherroo 
and the North Arcot frontier a distance of 55 miles the road has been 
formed ondjfartly metalled ; further work is now in progress and esti- 
mates Tor bridging all the rivers have been forwarded to the Supreme 
Government for sanction. 


Poddaioor Extension Line. 

• Rs. A. P. 

Expended up to the end of the Official year 1854-55 14,993 2 5 

Expended during the Official year 1865-56 6,808 6 2 

Superintendence for do. 120 0 0 

P«Cent.Se....U . 

do. Allchin, Egan, aild estimate amoimting to Rupees 20,000 waf» 

sanctioned by Government for this line 4rbich is 



3C 


REPORT FROM THE 


an extension towards Poddatoor of the Budwail and Chennoor road. It 
Jwanches oH* from near Nundiallcmpett vift Mydekoor to Poddatoor, a 
(ILstancc of 20 miles. The work is far from being completed but in July 
last as the sanctioned amount was all expended the Overseers were with* 
drawn and the work stopped. 


Cuddapah and Chennoor Road. 

Rs. A. P. 

Expended up to the end of the Official year 1854»55 4,962 6 8 

E.vpended during the Official year 1855-5G 1,473 2 11 

Superintendence for do. None. 

Superintondod by i 

Asst. Overseer Had- Percentage. 

This road running from Cuddapali to Chennoor 
on- the right bank of the Pennar a distance of C, viles forms a portion of 
the Cuddapah and Ncllore road. An cstiinate amounting to Ru- 
pees 6,435-10-4 was sanctioned on the Srd July 1852 for constructing it 
but it was only completed in August 1855. The work was carried on 
partly under the orders of the Collector and partly under the Superin- 
tendence of Assistant Ovei’seer Haddock. 


Bridges over the Booggn and Ra/la Rivers near the Cuddapah 

Cantonment. 


Expended up to the end of the Official year 1854-55... 20,125 8 10 
Expended during the Official year 1855-56 8,302 11 8 


Supprintonded by 
Gnptiun Dcrerenx, and 
Asst. Overseer Dore. 


Superintendence for do. 720 0 0 

Per Centage 8.G 

These works have been in progress since De- 


cember 1853. They are intended to afford an uninterrupt^ communi- 
cation at all seasons between the town and Cantonment of Cuddapah. 
The Bridge over the Boogga river consisting of 16 segmental arches of 


SO feet span each was opened to the public on the 1st April last, the 


similar work over the Ralla river near the Canfbnment will consist of 


12 segmental arches also of 80 feet span of which six were turned 


and the remainder in pre^^ress on the let May. A large embankment 
faced with stone is being birilt near the bridge on the right bank of 
the Ralla, this work was rendered necessary owing to the low level of 
the ground on that side of the river. * 
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Cumhum Tajik Sluicti 

Rs. A. P. 

Expended up to the end of the Official year 1S54-55 2,780 IS 0 

Expended during the Official year 1855-56 75 9 9 

Superintendence for do. None. 

Superintended ny ^ , 

AssMtaut Overseer Gil- Centage. 

An emergent estimate amounting to Rupees 
3,840 was prepared by Major Boileiiu for repairing the two sluices of 
this large reservoir. The work was commenced in July 1855 and com- 
pleted in a very satisfactory manner by Assistoit Overseer Gilbert at a 
cost of Rupees 6,810-11-2. 

For some years past the bank above the head of these sluices had 
sunk considerably and wdicn the plugs w^ere down a largo quantity of 
water still flowed out of the cisterns ; in order to remedy this a ring luuid 
was thrown up round tlie head of the two sluices, tlic bank was then 
opened and the tunnels repaired the revetment was again rebuilt and the 
leaks effectually stopped. 

Construciiny a Dyke and 3 Vavganies on the left bank of the Pajijmgnee 

Jiiver near Apjnajmlly^ 

. Rs. A. P. 

Expended up to the end of the Official year 1854-55 2,780 13 0 

Expended during the Official year 1855-56 75 9 0 

Superintendence for do. None. 

Superintended by ^ 

the Collector’s Depart- Centage. 

These works having now boon completed for 
some months an opinion can be formed of their utility. The Vauganies 
appear to answer very well as there is already a large aecuraulalion of 
silt in front of the river hank. A further expenditure is however re- 
quired to prevgut their being turned by an extraordinary fresh in tJie 
river, as this work was carried out by the Collector's Department there 
is no special charge for superintendence. 

Road from Cuddanah to Madras. 

• Rs. A. P* 


Expended up to the end of the Official year 1 854-55 8,472 4 6 

Expended during the Official year 1856-56 627 11 6 

Superintendence for do. None. 

Superintended by ^ , 

Overseer Stowell. Centage. • 


• On the 14th August 1852 Government sanction- 
ed 9,000 Rupofs for re{)airs to this most useful but sadly neglected road 



38 


HKPORT mou THR 

♦ 

this small sum has been expended in rcj^iriug the worst portions of ibo 
road which is still in a very had state. 

Budwail larye Tank, 


Rs. A. P. 

Amount of the estimate Rupees 2,300 0 0 

Expended during the April last 1,467 13 10 


Superintended by the Overseer in charge of the Budwail Road. 

8nperintended by ^his work has been Superintended by the 
Asst-OverseerDohony. Overseers in charge of the Budwail road. 

This work although efrdinary requires special mention as it has been 
executed by the Engitioor^s Department, Major Boileau thinking it a 
good opportunity of instructing the Overseer at Budwail in charge of 
the road towards the Dorcnall pass in repairinn* tanks gave the entire 
Superintendence of the work to the Assistant L vorseer Doheny who Las 
carried it on in a very satisfactory manner, 

Rs, A. P, 

The total amount expended on ordinary repair to works of 


irrigation during the year 1855-56 is 22,465 14 ft 

On other small works of irrigation 826 9 7 

On emergent works 1,530 5 10 

Total expended on work of irrigation.., 24,825 14 2 


In the Militar}’’ Department, a new solitary cell has been built at 
Cuddapah at a cost of Rupees 271-11-9. 

The Chief wants of the Cuddapah District are roads and large 
reservoirs, roads over the numerous chains of hills that intersect the 
country in every direction and reservoirs to store up some of the vast 
quantity of water iliat flows annually to the sea ; very little has as yet 
been done beyond marking out some of the^ most important lines of 
communication but it is to be hoped that money for completing what 
has now been begun will not he wanting and that people will no longer 
he able to say that during the monsoon it is iihpossible to move out of 
Cuddapah in any direction, 

E. HEMERY, 

Lieutenant, 

Civil Engineer of Cuddapah^ 
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^rom C. Petty i Esq., Collector of Bellary, to Lieutenant Colonel C. E, 
Faber, ChieJ Engineer, dated 2nd July, 1856. 

Sir, 


I have the honor to report as directed upon the Roads and Com* 

munlcations for the year 1855 uid up to 
E. P. of tho Cliior Engineer o/mk a™! mr.fi 
13lh February 185C, No . i)2S. ^ 

Enclosed is a statement shewing the 

amount expended on all roads during the period referred to. There 
is nothing specially to notice. It will he seen that the expenditure 
is for the most part on roads previously undertaken and amounts to 
Rupees 2,14,458. 

1 have, &c. 

C. PELLY, 


Collector, 
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Statement shewing the fVbrk performed on the Roads daring the year 




Amount 

sane- 

Item. 

Shames of Boads. 

For Con- 
strucliun. 



Bjb. 

A. 


Road from Bollary to Hcrabal 

25,543 

2 


Councclin^ Rond on the Bellary Tank Lund with the Tlorahal 


1 


Constructiu^ 2 Bridges on the Ileruhal iload..... 

^ 80] 

13 


Do. Bond across the Paddy Reids of CooncL( ? 

30.781 

80 

0 

n 

BO 

Road from Bellary to Ilumpsagur 

51,003 

2 

'I 

Do. J.)< 

0 

0 

o 

Constructing miner Bridges and Drains on 280 miles of Hoad. 

1,07,520 

0 

TJ 

For the maintonaiico of Do. Do. 

0 

0 

Qj 

d 

Constructing Bridges on the Dharwar Road 

39.024 

7 

.2 

Roads couaocted with Bamendroog 

13,985 

12 

"S 

Do. Do 

7,689 

12 

§ 

Trunk Road, No. 12 from Bellary to Coddair 

67,t>50l 

0 


Constructing Bridge to Peimar Itiver at 'NVoodarapeedroog.. . 

35.2{5«.) 

0 


Road from Bellary to Darojec 

Repairing Bellagid Ghaut between Bellary and Bamendroog... 
f ierabal Road 

12,725 

0 

0 

4 

0 

0 


Humpsagiir Do 

Cl 

0 


Romondroog 

0 

0 



3,51,949 



0 


Ramondroog Bond 

0 



llerabal Do 

0 

0 


Goodacotta Do 

0 

0 


Constructing Drains on the main B.oads at Bellary 

i\ 

d 

1 

Oaleaiidroog Road, &c 

0 

0 

HossoorBoad , ... 

0 

0 



2,500 

0 

r 

a 

Boads from Vaparallab, Baidrdog and Ciunb^door 

Do. Bellary, Darojec and Gumply , , . . 

5,500 

o' 

.2 


0 

0 

S ' 

• 

P 


10,000 

0 


BcUary, Collector’s O^ce, 
"•.id July, 1850. 


Grand Total 
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1856 and to Afril 1856 in the Bellary Division of the Ceded Districts, 



6 
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Frvm Captain J. G. Sustell, Offig. Agent to tlu Gotemor of Fort Si, 
George at Kumool, to Colonel C. E. FaJber, Chief Engineer, Kumoolf 
dated Srd July 1856^ No. 18. 

Sir, 

With reference to the official memo, from your office dated 
13th June, 1856. I have the honor to submit a Tabular Statement 
of the progress of roads and communications for 1855 and first 4 
montlis of 1856. 

2. No new liwft has been undertaken, the expenditure during that 
period, has been the repairing and extending the lines previously begun 
in 1854 between Kumool, Cuddapah, Ghootty, Cumbum, and Bellaiy, 
for the purpose of giving employment to the then starving poorer 
..Iffccflg — minor drains and bridges are in progrcs .md on the Ghootty line 
two bridges of 2 ^hes each have been constructed over two Nullahs 
which in the rainy season were great impediment to traffic of any kind 
but the bridge near Chinna Takoor from defective construction is already 
injured and rendered useless. A bridge over a Nullah at Yeldoorty 
impassable during the rains, and one over the Hendree at Kumool, are 
in course of construction and when finished will prove an invaluable 
benefit to this district. 

3. On line No. 3, the road way and 74 of the minor drains have 
been completed from Kumool to Pauniem a distance of 40 miles leaving 
about 20 miles to complete the communication to the foot of the Nundi 

pass the Completion of the pass in question together with that 
of Tumerazpully in this district will open a direct line between Bellaiy 
and the coast and much benefit to this part of the countiy is the ex- 
pected result. The 15th Regiment Native Infantry on its march from 
here to Masulipatam took this route instead of the usual circuitous one 
through the Nizam’s Territory. The opening of the Tumrazpully ghat 
on line No. 3, is a great boon to the whole district. The old roads, by 
Nundial through black soil being daring the rams totally impracticable. 
1 may add that owing to this line passing dose to the site of a village 
long ago deserted, the owners of the lands have rebuilt it to reside, in 
the immediate vicinity of their lands, and this will probably result in a 
f^w years in an extension of the cultivation of the lands under tiie 
resuscitated hamlet. 
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4. Trees ore being planted along the newly xnfidc roads and I 
have exerted all my influence to induce the inhabitants to plant their 
fields and new topes ; I hope successfully. 

5. In conclusion I have to^remark the great advantage to the 
district from the permanent residence of an Engineer Officer. The 
proposed transfer of the executive from the Revenue to the professional 
department will render the Department of Public Works in this 
district^most clTective. 

I have, &c. 

3. G. RUSSELL, 

Offig^ Agent to the Governor^ 



■ Tabular Statement of the progress of Roads and Communications for 1S55, and frst 4 Motihts of 1S56, of the 

Kurnool District, 

I -WnrTf. tile Bemarkfl. 
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From C. J* Sliubricky Esq^y Collector of Chinqleputy to lAeutenant 
Colonel 61 E. Faber y ChieJ Engineer y Pulicaty dated 23rd May 185 6^ 
No. 132. 

. Sir, 

I have the honor to forward herewith a Statement shewing^ 
the amount of work performed to the roads in this District during^ 
the year 1 855, from whicli it will be seen that most of them have been 
completed. The remaining x^rtion of the work is under execution in 
the Engineer Department. The several roads entered in the Statement 
together with the proposed cross roads included in the Budget of 
1856-57 will, when eom^deted, place this Colleetorate it is hoped in a 
decent position as regards its lines of communications. * 

1 have, &c. 

J.C. SIIUBRTCK, 

Collector. 
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Statement shewing the particulars of Work performed to 


Names of the Roads* 

Date of Sanction. 




Road from CLunambut to Tiudivanum ICth June 1855 

Do. Do Einerjjenfc Estimate.... 

Do. from Tirrulloor to Eistnapoorum... 12th April 1854 

i Chief Engineer’s let- 7 
{ terJ3thAu^M865^ 

Pioneers’ Road { } 

Chiiigleput Road 2oth No »mbcr 1851.. 


Road from Tcrooratteyoor to Ennore 17th May 1855. 


Sonthero Coast Road in the limits of Pan- ] 22d Febniarv 1865.. 
pan Choultry ) •' 

Road from Corattoor to Trivalloor I4th December 1854. . . 

Do. from St. Thos. Mount to Poouamally. Gih J uue 1854 


Cross Road from Wallajnhbad leading to 7 
Southern Trunk Road via Eroombaloor . ) 

Old Arcot Road 

Road from Madras to Cuddapali in the 7 

limits of Tauker’s Choultry ) 

Citddapoh Road in the limits of Trivulloor. . 

Southern Coast Road 

Road leading from Pulicat to Toongamoo- 7 
tun Colum ) 


Chingloput Distriet Collector's Cutcherry, 
PuUcat, 23d May, i85G. 








Amount of work 


COLLECTOR OF CUlNGLKPtTT. 


the several Roads in the District of Chingleput for 1 S5S. 


a 


BemarkB. 


9311 0 


902 8 0 


301 0 0 


39 8| 0 


Total. 

Ea.l 

A.P. 

1,424 

8 0 

247 

12 0 

2.108 

13 0 

3,884 

7 0 

182 

12 0 

93 

11 0 

0 

0 0 

902 

8 0 

0 

0 0 

0 

0 0 

) 6,8^14 

7 0 

> 30 

0 0 

) 32 

9 0 

) 464 

6 0 

) 134 

9 0 

) 365 

6 0 

) 39 

8 0 

} 7,910 

11 0 




''A portion of this work to tlii' ox 
tent of Its. 3,000 was perform 
ed to this lload ; and the ma-j 
teridls are being collected for 
tho completion of the remain- 
^ dcr. 


0 0 0 C works are under the Su- 
A f\ iJ s pcrintendenco of the District 
^ (. Engineer, 


cd out of the discretionary 
allowance in executing general 
Repairs and constructing Tun* 
nols, Ac. 


J. C. SHUBEICK, 

CoUecivr, 
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From C, Whittingliamy Esq.y Collector of North Arcot, to Colonel C. JE^ 
Faber, Chief Engineer, Chittoor, dated i^th October 1856^ iVb. 428. 

Sir, “ ^ 

Para 1. I have the honor to submit the report upon the roads in 
this District for the past year, and the first four months of 1 856, as 
called for in your communication of 10th July last. The cause of the 
delay in the transmission of this report, has been already explained to 
you, in my letter of the 25th Ultimo. 

2. The accompanying^* Statements, prepared 
in accordance with the form prescribed in Extract 
Minutes of Consultation dated 11th January 1853, and communicated 
to this office by the late Board of Public Works with their proceedings, 
dated 3rd March following, shows what road were completed, what 
were under construction, and what were not 7# commenced, daring 
the period under report, as well as those for which estiiaates have been 
submitted, and sanction solicited, but not yet granted. 

3. The first in the list A, is the road which 
connects the Wanda wash Talook, and the Eastern 
parts of Trivatoor, with Conjeveram, a large and 


* A. and B. 


Hoads Cl 
1855. 


in 


populous town in the Chingleput District. It is about 30 miles in 
length, 25 miles of it lying in this, and 5 in the Chingleput collecto- 
rate. The estimate for the whole length amounts to Rs. 13,644-10-11 ; 
Rs. 11,564-11-8, and Rs. &, 079-15-8 for the portions respectively in 
North Arcot and Chingleput. This road is acknowledged to be a great 
public benciit, and an annual outlay of Rs. 36 lias been sanctioned for 
its repairs. 

4. Next to this in the list stands the road between Arnee and 
Tirnamalay. An estimate amounting to Rs. 9,187 was framed for re> 
pairing the worst parts of the road between Amee and Poloor, tlirongh 
which it passes on to Tirnamalay, in the South Arcot District. The 
length for which the estimate provided was miles. This road not 
only connects the Poloor Talook with Vellore, Arcot, and Madras, but 
it also forms a part of the line through Tirnamalay to Trichinopoly. 


5. The road which leads from Wallajabnugger to Sholinghnr is the 
third in‘the*list. It is crossed by the Railway alwxt Iwdf way jktween 
these two Towns. The construction of this road yas undertaken at an 
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estunated cost of Rupees 6,845-3*3, to be defrayed from the acoomula- 
ted surplus funds of the Charity Choultry at Sholinghur. But this sum 
having been found to be insufficient for ^ completion, a supplemental 
estimate for Rupees 5,493-12-8, for metalling a part of the road, 
gravelling the rest, and furnishing the necessary masonry works, was 
sanctioned by Government on the 15th January 1855. This estimate 
is under execution as will be. seen from the list under the head 
"progressing." A little more than three quarters of the amount of the 
estimate was expended during the year 1855. Being a road of con- 
siderable importance a grant of 100 Rupees per mile has also been 
sanctioned for maintaining it in a proper state. 

6. More work has been done to this road 
Roads in progreu iu • ... .... 

]g 55 . dunng 18 d 5 than in the preoed^ year. The 

puftoiSraiSSldy!' expenditurein 1855 was 5,761.15-11 or 2,616- 

14-7 above that of 1854, and the balance 

Late Board of Reve- remaining of the estimate 3,915. The estimate 

*1“® P«. originally amounted to 15,878-11-0 and provided 

for 48 miles from Chittoor to Kurcumbaudy, but 

upon a representation made to Government on the 4th October 1853 
by the Superintendent of Roads sanction was given for the transfer to 
his Department of the 10 miles of road between Chittoor and Foothul- 
put as forming part of Trunk road iNo. 1 1 from Chittoor to Cuddapah 
by the Damnlcherroo pass. The estimate for that portion of the road 
was deducted, and the present amount is 12,822-1-’S for 35 miles of road. 
An annual grant for repairs of Rupees 25 per mile has also been sanction. 
ed with the estimate for this road. 

On the 24th Febyuuy 1855 sanction was given to an estimate, 
amounting to Rupees 21,426 for buildmg the required bridges on the 
road, but the work was not oommeneed in 1855. In the same year the 
mpd" portion of the road having fallen out of repair, an estimate 
amounting to Rupees 8,900 was framed by the Civil Engineer for- 

7 
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patting it in order, and was sanctioned by the Board of B^^Tennej 
Department Public Works, on the 19th April 1855. But the work 
was not coramenced in th^year. 

7* This is a portion of the road from 
Madras to Cuddapah by Nagery and Kurcum- 
baudy. The length is 50 miles. The expendi- 
ture in 1855 was 3,209-13-2 making a total expenditure on this road 
of Rupees 5,805-10-2. In this year more work was done to this road 
t1in.Ti in the preceding in which the expenditure was only 2,635-13-0. 
The balance of the estimate is 194-5-10. The expenditure on this road 
w'as ordered to bo met from the Trunk road fund of four lacks yearly 
and on the 2l8t April 1854 Government were pleased to authorize the 
Superintendent of Roads to expend annually a sum of 50 Rupees a' mile 
on the 26 miles of this road between Xagery and Kurcifimbaudy. An 
estimate amounting to Rupees 6,102-2-10 has also been sanctioned for 
constructing the required bridges on this road. Tins estimate is now 
under execution as will be seen from the list B. 

S. On the 10th July 1851, an estimate, 
amounting to Rupees 1,167-4-0, was sanctioned 
for repairing the worst parts of this pass ‘which is on the line from 
Vellore to Arnee, and which was in such a bad condition as to be 

. wholly impassable by wheeled conveyances. A 

Late Board of Revo- „ , . . 

nue Department P. iurther estimate amounting to Rupees 1841-15-0 

W^Febru^'lSsI**^ framed for repairing the worst parts of the 

whole line and submitted to Government, but as 

the estimate did not provide for all that was required, the Government 
declined sanctioning it, and desired to be furnished with an estimate 
of the whole cost of repairing the ro^. Such ar estimate having been 
framed and submitted to Government, was sanctioned on the 10th 
Febniory 1855 and is now in course of execution. 


Canoeyembody Pass. 


9. This is a useful cross road, connecting 
to Cbittoor a populous suburb o^Chittoor, with the 

Trunk road No. 11 from Cli^toor, ^e distance 
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Wing aWut If miles. The construction of tlus* road was undertaken 
with reference to the order of Government that the villages near Trunk 
roads should be connected with them by branches. 

10. This Bridge is rapidly progre8sing> 

Fanlaur Bridge at about 12,022 Rupees having been expended 
Velloro. 

during the year under report. Sanction fur tho 
estimate was received only in the middle of February of that 
J^eai-. 

11. This ghaut is on the line from Goriato 

Synagoontah g aut. Palmanair. Tho sum of 2,050 Rupees, 

sanctioned on the 30th March 1855, was to be exi>endeii in tracing out 
this ghaut which was in an extremely bad condition. A little less than 
one half the sum sanctioned has been expended. 

Upon the application of the late Civil Engineer to Government, 
sanction was given, under date tho 29th May 1854, for the expendi- 
ture of Rupees 2,400 for tracing a road from Cuddapanuttum to- 
Goriattum, being at the rate of 100 Rupees a mile. The work was 
not commenced in 1855. In connection with this road it may be stated 
that another estimate amounting to Ru|)CC6 2,378-8-0 was finmcd at 
the request of Mr. Bourdillon in 1854, for making a road from 
Pengaragoontah Tank, near Pulmaiiair, to Goriattum, but the estimate 
was not scut up for sanction, as it was thought that this expenditure 

s 

might be met from tbb discretionary ollovvance sanctioned by Govern- 
ment on the 22nd October 1 854. Tins estimate is under execution as 
will be seen from the list B. 


Boad from Palma* 
nair to Veucatagheny 
Cotah. 


12. This work is progressing as I under- 
stand under the Superintendence of Mr. Overseer 
Lincoln. This is an important road in a com-' 


merciol point of view, as it will connect Vencatagbeny Cotah, a sugar 
growing country, with the Railway at Goriattum, 

18. The remajuing roads and bridges in the same list under the 
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head " progressing* refer to the Trunk roads with which 1 imagine the 
District Engineer is better enabled to deal than I am. 

14. Of the roads which were in progress in 

dnri^dte 1S6S those from Cbittoor to Snntapet and from 

months of 1859. Vellore to Pannantoor were completed daring 

the first four months of 1856 as will appear from the Statement marked 
B. The latt er road was in the beginning of 1855 transferred from the 
Collector’s charge to the road Department, agreeably to the orders of 
Government dated 9th September 1854. 

15. On a comparison of the Statement B. 

duS^Ve with Statement A. it will be seen that rapid 

months of 1856. progress is making tf . rards the completion of 

the works which were in progress in 1855. During the subsequent four 
months the execution of five other road estimates were undertaken, and 
they are, 

1 Estimate for road from Poothulpnt to Kurcumbaudy. 

2 Do. for Do. from Gooriattum to Cuddapannttum. 

3 Do. for Do. from Pengaragoontah tank bund to Goo- 

riattum. 

4 Do. for Do. from Nageiy to Poottoor. 

5 Do. for Do. from .Wallajahnugger to Paulaur annicut. 

16. The first estimate which amounts to Rupees 3,900 is 
for repairing that portion of the road for. which an estimate 
amounting to Rupees 12,822 was sanctioned, and which is still 
under execution as will appear from the list and which is treated of 

in para 6. 

17. The second estimate am&unts to Rupees 2,400, and is for 
tracing a road from Cuddapanuttum to Gooriattum. The necessity of 
t-iiig road has been explained in para 11. 

18. The third Estimate is for the road r^erred to in the preoed. 
ing para and has bemi adverted to in para lit , 
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19. The fourth estimate is for constructing masonry works on 
the Nagery road and h^ been reported upon in para 7. 

20. The fifth estimate which amounts to Rupees 3^960 is for a 
useful cross road &om Wallajahnugger to the Paulaur annicut. 

I have, See. 

C. WHITTINGHAM, 

Collector^ 



Statt>ment shying the Roads for which the repairs sanctioned by Government have been completed, or are in progress, 
those whteh have not been commenced, and those recommended for sanction in 1854 and 1855 in the Distnct of 
North Arcot. 
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from Pootulpntt to Damulcheroo. 

from Chittoor to Footulputt 

between Cliittoor and Footulputt. 




t 
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(Signed) C. C. JOH^'STON, Captain, 

District Engineer of ihrth Arcot, 

• (True Copy.) 

Korih Atrcoty District Engineer’s OflSce, 1 C. WIIITTIKGHAM, 

Camp .Turcot, 27tli September, 1856. J Collector, 
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From Arthur Hally Esq.y Collector of South Arcoty to Colonel C. Em 

Faber, Chief Engineer, dated 4M July 1856. No. 375, 

Sir, 

I have the honor to submit a report upon the roads and communi- 
cations of this District for the year 1855 and for the first 4 months of 
1856, which was called for in your official Memo, of the 13th Ultimo. 

2. As I have already submitted a separate report to the Boai-d of 

Bevenue, on the o perations connected with the Road fund of this Dis- 
trict agi’eeably to Section 3 of the Rules sanctioned by Government on 
the 11th April last, and forwarded a copy of it to the Acting Civil 
Engineer 5th Division for transmission to the Central oflice, I shall 
confine myself at present to a brief notice of the other works as^ entered 
in the accompanying Statement which were ex cuted from the general 
revenue during the period embraced in the report, with any particulars 
which it may seem useful to know. * . 

3. The sums expended during the period under review ambunted 
to Rupees 28,106-1-1. They were spent ifi opening out new lines of 
communication and in improving and repairing those already in exis- 
tence. It vnll be observed that 150 miles of road were under construc- 


tion and improvement, as exhibited in the Statement. 

^ ^ 4. This is the Tappal route, but, as a 

num to Pondicherry via road for traffic, it has now been superseded by 
Killiauoor. running through the village of Mylum. 

Being however the shorter one of the two, foot passengers and Travel- 
lers on horseback largely avail themselves of this route. The sum of 
1,500 Rupees was laid out on it in filling up the deep ruts which exist- 
ed in several places and in repairing the roadway about Killianoor in a 
substantial manner. Much still remains to be done to put the line into 
a fit state for carts, but*it does not seem worth while to e^ipend^inore 
money on it now that the road tln^ough Mylum is open for qnkk 
' Traffic, . 

Road fro V rd hel This is the only road which leads from 

lum to Caravyputtem- Verdachellum to the large and populous Towns 
cooreby. Tittagoody, Oodiarpolliem, Streemoostum and 
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FalUemeottoli. The necessity of patting it into better order was brought 
to my notice by 4^e Sub Collector within whose range the Talook of 
Vir^hellum lies. The sum of 1,000 Rupees which was laid out on it 
only sufficed to make those repairs which were most needed, and it is, 
now used by carts with loss trouble than formerly. 

6. This short line has proved a very useful 

Puttsmbakum to 

Trunk Eoad, No. 9, one. It will be the route by which traffic will 
North of Fuuootty. Cuddalore to Tricolloor and Trinomal- 

lay, and it will also be a convenient way of going to Madras]^ by 
Villapooram and Tindovanum. The sum laid out was sufficient to form 
the Hqc with side ditches and level the ground^ but to make it complctci 
the roadway should be metalled. I have recommended to the Acting 
Civil Engineer that a mileage of 100 Kupees should be laid out upon 
it from the maintenance allowance of 25,000 Eupees conditionally 
granted by Government for this District. 

This is a line of some importance beinjr 
coorchy to join tho ^ continuation of the newly made road from 
in the Salem Oolundoorpet, on Trunk road, No. 8, to Culla- 
coorchy. It joins thb high road from Cuddalore 
to Salem on the frontier. It should be constructed in a substantial man- 
ner in anticipation of the heavy Traffic which will pass along it, more 
especially when a continuous line of road has been opened to Cuddaloro 
to Oolundoorpet. The sum already expended » on it was laid out in 
forming the line and in repairing the worst part of the old road. The 
road has recently been placed under the charge of the Overseer, Depart- 
ment of Public Works, who is carrying on the work also between 
Oolundoorpet and Cullacoorchy. It fcas been proposed to make further 
improvements by the expenditure of Eupees 4,600 from the Local fund. 

8. The expenditure on this road was made in 
Brooch roads from , ^ i t 

Munnargoody & Chel- building 4 tuxinels on tho road leading from 

lumbnim. # Munnargoody to OodiarpoUiem and Streeihoois- 
tnm the construction of which was strongly recommended by. Mr* 
Surveyor Lofbns, and "also in improving the road from CheUumbrum to 
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Pfitcfaeavarum. The tunnels have been completed and three of 
the road formed and levelled. There is at present ^no hinderanee to 
traffic on this line. 

Eepairing rotA, Ac. &<m ®* is the moat 

MunjMoopum to important one, in many respects, in the 

from Ellsvanasore to CnU • a mi •ni. r > 

locoordij and the branch District. There will be an enormous amount 
road, about .Tindevaimm. of traffic along it when it is continued to 

Oolundoorpet and thence tUl it joins the high road from Cuddalore on 
the Salem frontier. The money laid out on it was only empl(yed for 
the purpose of repturing some of the bad portions of it, as well as of the 
other roods included in the item. 


_ ,, 10. As the annual tlfawance of 300 Rupees 

ii-epainnff road from , * 

Cuddalore to Fondi* ' sanctioned on the 17tii November 1846 for 

cherry. maintaining this road in repair was found to be 

insufficient for the purpose, application was made for an additional sum 

of Rupees 300 which was granted from the local fund. By means of 

this sum and the allowance the road wa^nt into very good ordw. 

The traffic which passes along it is exceedingly heavy and will become 

more so when the bridges which are now being constructed over the 

Fonnear and Calinjecaur are finished. 

11. This sum was laid out in making about 
Gowvimc^ 7 of roadway not provided for in the former 

Salt Pons near ALorca- estimate. Metalling was also laid on a portion 
of the road first mi^e. Another estimate has 
boAn subsequently sanctioned for the completion of this highly impor- 
tant line of road. 

12. This road forms part of a line of eom- 
From Ibyw to Tin- municatipn from Chinglqtut and North Arcot 

Districts to the Salt Fan! at Marcannm. A sum 
of 3,104 Rupees was expended m 1854 fw its formation direct to Tieltar, 
but it was subsequently found advisable to alter liie Kne from Tdkr to 
Tyaur which appears to be the better point of tlie two fiv opening the 
communication between those Districts and Sdnth Arcot. Bie sun 
disbursed was not enough to complete the openiilgof the whole line and 
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it. is very desinble that tke project of doing so should be Cgsih takai iu 
hand. 

13. This is the road which is pow: made 

Traffic from Tindevwi^n to 
Mylum. Pondicherry. The amount entered in the State* 

ment was only just enough to mark out and form a lino of roadway, 
but not to make it capable of bearing the expected Traffic. A sum ef 
6,293 Bupees was then granted for expenditure on it from the District 
road fund which also proved insufficient, and'a further sum of 2,000 
Rupees has lately been sanctioned for its completion. Other details 
connected with this line of communication will be found in my report 
of the operations of the District road fund for the past year. 

14. This line affords the means of com- 
FrcmVeemumtank m^nication between the villages on the Veera- 

^ . Bum tank and the Cusbah Town of Chellum- 


brum. It is much frequenl^ by the ryots for bringing their grain to 
market. The road was foi^ly hardly passable, but it has now been 
much improved by the outlay of the sum sanctioned for it.' 


Boad from Vellaur 
to Colleroon. 


15. This is a very important line of com- 
munication forming, as it does, a portion of the 
Southern Coast Road from Madras to the Tan- 


jore District. The repairs which were made last year tended much to 
put it into good order and it is at present practicable for Carts without 
hinderance* 

16. It is of the utmost importance to keep 

Eoad from Chellum- ^ good communication between these two 
lOTmtollunnargoody. ^ 


the same names. The foad had &Uln into a most wretched state, but 
it has been gnwtly improved by the work done to it last year. Thelioe 
is now open for Cart Traffic and is much used. 

' 17. Great inconvenience was formwly 
Boad^m^ell^ merchants and otiiers coming pmr- 

atOliy. * * chase Salt at Millay, by the wMt of i good road 
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leading from Chellumbrum to the stores. This has now been remedied 
by the construction of the present line which has been made a good 
second class road. The work has bten finished witlvthe exception of a 
few small Tunnels which ore now in progress. 


18. This line connects several populous 

lo<^ndtheVnddaTOW Villages with each other and with the Cusbah 
at Chettytangul. Miinnargoody, helping to open out a rich 

part of the District. Circumstances prevented much work being done 
last year, but operations will be resumed shortly, 

19. This is a road intended for the 

IhSpSTatGooISltt^ «se of Carts coining to the Salt Stores. It 

was much required and great benefit has 
resulted from its formation. 

20. I have thus enumerated all the roads upon which money was 
laid out during the period reported on, with the mceeption of the Trunk 


Roads and those under the executive charge of the Engineer Depart- 
ment. These will I presume he reporte^bn by the Civil Engineer. 
They avc as follows and consist of some of the most important lines in 
the District. 

Trunk road No. 8 from Achirewauk to Vellore. 

Trunk road No. 9 from Pauperaminit to Colleroon. 

Road from Tindevanum to Trinomallie via Gingec. 

Do. from Oolundoorpet te Cullacoorchy. 

Do. from Cuddalore to Salem frontier via Verdachcl- 
luni. 

Do. from Cuddalore to Chellumbrum. 

21. Copsiderable progress was made towards completing the last 
four mentioned roads and great in<teed will be t^e public benefit when 
they ore all fairly opened for quick traffic. This cannot take place, 
however, till each line is bridged and tunnelled throughout. 

22. The subject of making provision for the made roads of the 
District'is a most important one, l>ut as it is, I helifive under considera- 
tion, in view to systematic arrangements being adopted for the 
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press rvation of all roads when once constructed^ I need' not enter 
upon it here, 

23. At the present moment there seems every prospect of this 
District beco miug ^adually well provided with roads and communica- 
tions, which will of course add materially to the prosperity of the 
province. 

I have, &c. 

ARTHUR HALL, 

Collector^ 
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Fr<m II, Forbes, Esq,, Collector of Tanjore, to Colonel C, E, Faber, 
Chief Engineer, dated 1th April 1856, Tanjore, Sheallg, No, 94. 

Sir, 

Para. 1. I have the honor to report on the work done to improve 

the communications of the province in 1855. 

» 

2. The total expenditure amounted to Rupees 1,56,917, of which 
Rupees 20,000 were charged to the Collector’s discretionary allowance 
and Rupees 1,36,917 to the head of occasional works. 

8. The discretionary allowance was expended in repairing thirty 
nine different roads at an expense of Rupees 16,169, in repairing 23 
road tunnels at an expense of Rupees 445, in erecting 34 new tunnels 
at a cost of Rupees 2,364, and in constructing a bridge at a cost of 
Rupees 464 ; the remainder of the total outlay, ->r Rupees 555, was 
spent in the cmpbymcnt of Sibbendy. 

4. The occasional expenditure was thus divided,' Rupees 32,131 
on earth work. Rupees 184 in repairing 27 old tu3inels, and Rupees 
20,379 in erecting 284 new ones, and Rupees 31,203 in constructing 
wholly or in part 27 bridges. 

5. A new road was made from Tritrapoondy to Cullimode on the 
South bank of the Aduppar, whence grain can be taken to- Topetoray 
by water. This road is not quite completed, and it requires the atten* 
tion that is always requisite in the Delta after a new road has been sub- 
jected to the influence of its first monsoon. Another road was made from 
Cungalunoherry, about four miles north of Trivellore, on the road to 
Perellum, tothefoot of the bridge over the Bettaur at Nagore ; it passes 
through a richly cultivated tract, and will afford great facilities to the 
conveyance of grain to the coast. This road probably also requires 
attention after the action of the monsoon, but there is sufficient balance 
Arom the estithate to put it in proper order. A third road was made from 
Paupanassem to Shaliamungalum on the high road from Tanjore to 
Negapatam, affording facilities which have for inany years been dedfred by 
the people, for the transport of the produce of one of the most richly 
cultivated parts of Tanjore. 

6. The road from Trivellore to Tritrapoondy was so altered and 
improved, that the work may almost be classed aajn new road. It was 
formerly extremely tortuous in its line, and was jaot even in a straight 
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direction, following apparently, as many of tlie old roads in the Pro- 
vince did, the accidental coui'se of some old embankment. 

7. The road from Kottoor to Shengundy, which had originally 
been made at the expence of the merasidars, and was destroyed in the 
storm of 1853, was last year reconstructed at the public expense to 
complete the communication. Some bridges are required, for which I 
shall en(ftavour to have estimates prepared this year. 


8. A new road was made from the Lower Coleroon Annicut to 
Cottaulum and will alibrd an outlet for the produce of a fine tract of 
country. 

9. Finally the roads from Tanjore to Manargoody, and Tanjore 
to Puttoocottah, were altered and improved, and on the whole about 
85 miles of new road were made, and 25 miles efficiently repaired, 
independent of the expenditure incurred under the head of the discre- 
tionary allowance. 

10. The following seventeen bridges were built six of three 
arches, and eleven of one arch. 

Arches. Bs. A. P. 


1. Bridge across the Condyoor surplus on^ 
the road from Tanjore to Manargoody...) 

2. Do. across the Culloovaury from Do. ) 

to Poodoocottah J 

3. Do. ^across the Adykenchetty vaury ■) 

on Do. to Do. j 

4. Do^ across the Cundarayanor....* g 
6. Do. across the Vickrainanor.... 

6. Do. across the Conakadoongal. S g 

7. Do. across the South Rajah- 

voikal 

,8. Do. across the Rajahvoikal of § 

Meratoor g | 

9. Do. across the CbinnaFoigay... 

10. Do. across the PeriaPoigay....# "2^ 

11. Do. across the Regoonathen- 

cavery J* ^ 

12 Do. across the lyoor channel on the*l 

road from Trivellore to Tritr^poon- > 
dy ..J 

13 Do. across the Trivelumjooly chan^el onl 

the road from Do. W Do. J 


3 692 IS 

3 1,716 3 0 

624 

637 2 0 

590 0 0 

219 8 0 

616 

1 375 0 .0 

1 658 2 0 

3 2,632 11 0 

3 2,119 4. 0 

1 835 10 0 

416 ’l 0 
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14 Do. 

across the Vengadungal surplus on' 

1 Arches. 

Rb. 

A. 

P. 



the road from Cungalancherry to 
Nagoro ^ 

i ‘ 

M46 

11 

0 

15 

Do. 

across the Valuppaur on the road 
from Do. to Do. 

} ' 

1,509 

11 

0 

IG Do. 

across the Navigation canal on the' 

I 






road from Negapatam to point 

^ 1 

3,232 

11 

6 



Calcraere ^ 

I 


• 


17 

Do. 

across the Yadasungnndy surplus 
on the road from Coatoor to 

t 1 

322 

4 

7 



Sungundy J 

1 


ir 



11. 

The parapets of five bridges huilt in 

1854 were constructed in 


last year, and a commenoement was made in the erection of the 
following seven bridges, wliich it is expected will be completed during 
the present season. 


1. Coleroon at Aunikaren Chuttrum. 

ColercJOn at Lower Annicnt. 

3. Vennar between Paupanassem and Shauliamungalum. 

4. Vettanr between Paupanassem and Shauliamungalum. 

5. Cauvery between Lower Annicut and Cootaulum. 

6. Munuyaur Do. Do. Do, 

7. Palavanar Do. Do. Do. 

12. I take this opportunity of relaying to Major Lawford's 
letter of the 23rd of February, informing me that, no separate estimate 
for the repair of the main roads in Tanjore having been enterfd in the 
Budget of 185G-57, and the Civil Engineer having reported unfavorably 
of the results of past expenditure, it is considered inexpedient to make 
application for the extra grant I solicited in my letter to the Civil 
Engineer dated the 21st of March 1855, and referred to 5n my letter to 
you of the 2Gth January last. I am at the same time requested to 
submit to yon a full report of the actual effects of the discretionary 
expenditure of the past two years. 

13. In order that I might know the grounds on which the Civil 
Engineer had reported unfavorably of the results of past expenditure, 
1 requested Major Boilcau to send me a copy of his report to you, and 
I am of opinion that you have attached a meaning to his remarks th.w 
they w^ere not intended to convey. 

14. M^jor BoUeau, so far from discountenancing the grant I 
applied for, really recommends its sanction, and although he offers an 
opinion that the roads which he has seen are not im the highest order, 
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ht adds his professional opinion that they can never be improved, until 
they are made first class roads^ and are covered with gravel throughout. 

15. 1 take leave to submit to you that this opinion is quite 
beside the question. No one doubts for a moment that a gravelled road 
is infinitely superior to one made of mud and sand. But still less, if 
possible, would any one doubt tlie entire impossibility of gravelling the 
Tanjorc roads^ at the cost now sanctioned for their repair, and although 
it is Major Boileau’s opinion that no good result can be obtained from 
any repair short of the spread of gravel, tilt certainly was not the view 
taken by the Coyector, the Civil Engineer, the Board of Revenue and 
the Government, when the discretionary allowance was gi*anted in 
1853. 

16. Prom the correspondence on record it appears that tJie grant 
W'as made inconsequence of the many delays that occurred in obtaining 
sanction for individual estimates, so that a road ^ was often in a very 
diflerent state at the time when an estimate for its repair was sanctioned, 
than it had been at the time when the estimate was first prepared the 
condition of the country was adverted to, the fact that it had no 
national roads was insisted on, and it is obvious throughout, that 
ordinary repair with earth and sand was all that was expected, and 
that to gravel the whole roads was not even thought of. Indeed it is 
wholly impossible that it should have been. At the time in question there 
were 900 miles of made road in Tanjore, and the amount sanctioned 
for repair, gives a miles%c of about 22 Rupees. No gravel is to be 
found in the Delta East of Tanjore, and as an average of forty miles 
may be assumed as the distance which it would have to be carried to 
dig, to sift, to %art, to carry the gravel this* distance, to spread, to 
vrater, and to roll, it would probably cost about 5,400 Rupees a mile, 
or 24,500 per cent above the sanctioned sum. Major Boileau^s opinion 
therefore, although possibly sound in the abstract, is certainly not that 
under which the Government sanctioned the discretionaiy outlay of 
20,000 Rupees, and is not to be taken into account when considering 
what the results of the expenditure of that outlay have been. 

17. Moreover I cannot find that it was expected that the 
expenditure of the discretionary outlay was to do more than keep the 
roads in repair, and I am of opinion that it is not reasonable to expect 
that for so small a eum, 1 shall be able in an alluvial Delta, with no ' 
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material at my disposal but mud and sand, to maintain a perfectly hard 
surface throughout the dry* weather, and a perfectly dry one throughout 
the monsoon. It is one of tlte evils of our position that the material 
which is hard in the summer, is a soft mud during the rain, and that 
the sand, which alone makes the mud passable in the monsoon, of neces- 
sity makes a heav^ draught in the summer. 

18. But to say that tl^ roads are considering the nature of the 
eountiy, bad, or that they have not of late years improved is f think 
not borne out by facts. 1 was first acquainted with Tanjore in 1835, 1 
left the District in 1843, and returned to it in 1853, and 1 can honestly 
assert that I found the very greatest improvement I the state of the 
roads when I returned. I remember the time when fifteen sets of 
bearers were to be had in Mayaveram town alone, when not only the 
public servants, but the morasedars, travelled in palanquins, and when, 
except the common country carts, wheeled conveyances were unknown. 
Now I am unable to supply a demand lately made upon me for three 
sets of bearers to be sent from Tanjore to Trichinopoly, and can send 
only one. The whole of the cutcherry, the Tassildars, the merasidars, and 
the community in general, travel in bullock carriages, and at the very 
time that Major Boileau was writing to yon tAt the roads w'ere in so 
bad a state, I drove a curricle from Tanjore to Combaconum and back, 
without let or hindrance, and have subsequently driven it^o Sheally. If 
the roads permit of this, I am of opinion that it is evident that they do 
not offer obstruction to the slow traffic of the country. 

19. It is very possible that with professional advice I might be able 
to expend the money to better advantage. T^at advice I am perfectly 
ready to follow, and shall be most happy to receive from yon, but*I beg 
that the mileage at my disposal may be considered in any plan that may 
be recommended, and that data may be given for wiy new system o( 
road repair that is to be introduce^, 
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20. It appesd to meoasier to see the defects of the Delta roads 
than to prescribe an efficient remedy^ and less difficult to detect tlie 
faults of our present system of repair, than to suggest a more practical 
plan. The present maramut superintendent, onarriving from the north, 
was struck at the absence of metal on all the District roads, and immc< 
diatcly proposed to gravel them, and thus to expexid on each road in 
succession, the whole of one yeai'^s discretionary allowance. When however 
he canfe to prepare a careful estimate, he found that it would cost 11^ 
lacs of Rupees to gravel the four Main Roads only, from the grand 
annicut to Anuilcaren Chuttrum, from Tanjore to the Lower annicut, 
from Tanjore to Negapatam, and from Comhaconum to Tranquibar.* 

21. I observe that in his list of proposed works to be entered in 
the next Budget, the Civil Engineer has set down Rupees 1,00,000 and 
Rupees 2,00,000 respectively, as the probable cast of gravelling the 
roads from Tanjore to Negapatam, and from the grand annicut to Anni- 
karen Chuttrum, sums which are in my opinion wholly inadequate to 
do the work effectually. 


22. Whether however the roads are to be hereafter gravelled or 
not, is not the present question. We have at present an allowance of lOJ 
Rupees a mile for the repair of the roods, and the following is the traffic 
for which we have to provide on some of the principal lines. 


Monthly traffic, • 

Carts. Cattle. People. 

From Tanjore to Negapatam, at Adeyaca- 84,084 21 678 

ProA Nagore to Trmiquibar at the Vettaur > g g^g gg 

Our materials are mud and sand, the traffic is ceaseless day and night, 
and the annual allowance per mile is 16^ Rupees. 1 do not wxmder that 
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tke roads arc no better^ but I am sometimes surpiised that they are as 
good as they ore. 

S3. As regards the system under which the repairs are made, I 
have certainly heard it found fault with, but at the same time 1 have in 
vain asked those who blamed it to suggest another, better adapted to 
the peculiar circumstances of Tanjore. All labor is in the hands of the 
Merassidars, and although no doubt high rates of pay might attract the 
people from their regular employers* service, it is obvious that on the 
mileage we have to expend, there is no great room for very lavish 
rates. In accordance with long established custom, the Mer^sidars will 
give their labor at the call of the public officcns, but to no one not 
clothed with authority, do they consider it nee .'ary to attend. Last 
year, at the Civil Engineer’s suggestion, I appointed three road Overseers, 
nonimated, but not recommended by him, two were Europeans, and one 
an East Indian. They drew each 35 Rs. a month for about three months, 
and did not cam an anna. They did literally nothing j no labor was 
fortliconiing at their call, and as the season was drawing on without 
any work having been done, I was obliged to remove them all, and 
replace the road repairs in the same hands that directed all the rest of 
the District maramut. 

24. I consider that the allowance we now have is wholly inade- 
quate to keep the Tanjore roads in good repair, .and it was therefore 
that, with the concurrence, of Major Lawford, I applied for a separate 
grant for the two main lines. This has been negatived on a report 
from the Civil Engineer supposed to be unfavorable as regards the 
results of past expenditure. The sole remedy which the Civil Engineer 
believes to be possible is one the exp^jpe of which would be so enotmons, 
that it can hardly be considered a practical sug^tion, and I therefore 
request that you will again consider whether there is any thing un- 
reasonable in my applybg for a grant which implies only my inability 
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to r^air the wear aH^ tear of anmetalled roads, travra^ by more that 
StyOOO carts a month, when the annual means at my disposal are but 
16^ Rupees a mile. 

I have, &c. 

H. FORBES, 

Collector, 


10 
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Expenditure on Roads in Tan* 


Particulars of Hoads 



.Date of sanction. 


80th Jan. 1851 and Repairing and Tunnelling the Kioad from 

IGth June 1853. Combaconum towards Madras 

I8th March 1853.... Sibbundy for Sundry Works 


5th May 1853.. 


23d May 1653. 


23d May 1868. 


^ Constructing a Bridge of 5 Arches acioss ^ 
< the Palavaur on tlie Road from Punda- > 

( ncllore to Vydeeswaren Covil ) 

r Repairing part "of the Road fror > Comba-S 
} eonuin to Tranquebar and coi trufcting > 

( Tunnels ) 

f Repairing the Road from Combaconum to ) 

I Monnargoody ) 

I Do. do. from do. to Tranquebar.... 

• Do. do. from do. to Trevalore 

I Do. do. from do. to Tanjore 

I Do. do. from Sbeally to Tranquebar... 

Do. do. from Myaverum to do 

Sibbundy for do. 



c Constructing a Bridge of 8 Arches across 
23d Aug. 1853... < the Codichoottiar on the Road from 

I Negapatam to Vadarunnyem 

Do. do. of 3 Arches aerq^ the 
Moo] liar on do. from MooUoopat-^ 
ttth to Vadarunnyem 


5,281 0 0 


2,815 15 0 


f Improving the line of the Road froml 
doth Aug. 1853. ] Monnargoody to Adarampatam and> 

( constnicting Tunn|k, &>c f. 3 

r Forming the Road b^^een Tanjore and ') 
27th Jan. and j ^ Monnargoody and constructing Tun- > 

by Board 27th nels 3 

ISlov., 1854 j Do. between Tknjore and Puttoo-I 

cottah and constructing Tunnels.) 
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jore District^ in the year 1855 . 
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lit Feb. 1854.^ 


On the Boad between Trivalore and Tri- 'I 
trapoondy coiiitructing a Bridge af> 

8 Arches across the Valiar ) 

Do. do of 3 Arches across the) 

Cauttattr J 

Do. do. of 3 Arches loross thoi 

Paundaviar...# 3 

Do. do. of 3 Arches across the) 

Velliar ) 

Do. do. of 1 Arch across the ) ■ ^ 

Chendranady V 

Do. do. of 3 Arches across the) 

Harichendranady 5 

Do. do. of 3 Arches across the) 
Aduppaiur ) 


26th June 1854« 


2Gth June 1854. 


2Cth June 1864. 


Constructing a Bridge over the Naviga- 
ble surplus Channel near Negapatam I 
on the Hoad from Negapatam to Kodi- C 
caray ) 

Forming the 'Boad from Koattoor to*) 
Shengondy on the Tritrapoondy Moot* I 
toopattah Boad and constructing Tun- | 
nels J 

Constructing a Brhlge across thf Oolloo- *3 
vauiy on the l(oad from Tanjore to > 

Poodoocottah } 

Do. do. across the Andak^ndietiy-) 
vary on do-..^....., J I 


8,34211 












Total of each 
eanction. 
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Roads, ^c.—(eoiUinued.) 


Expenditare. 

Up to 1854. 

In 1865. 

Total. 


Batsnoe. Bomaricat- 


0 23,088 3 0 84812 0 23,43615 


6 a,232jll 6 


3,886 8[ 

j 

1,716 8 
624 


7611 9 
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25th Aug. 1854. 


Forming the Road between the Lower 
Colroon Annicul: and the Tow^n of 
Ooottalum and constructing Tunnels. ^ 
Do. from Tritrapoondy to Kulli-'| 
I mode, along the Adappaur South j 
bank and constinicting Tunnels ^ 


I4th Dec. 1854. 


^ Do. the Road from Congalanjairy to 
Nagore along the Vettaur Bank and 

constructing Tunnels and Bridges 

Improving the Road from Txdtrapoondy 
to Trivalore and constructing Tunnels.. 
Constructing 3 Bridges on the Road be- " 
tween Coottalum and the Lower Colroon | 
Annicut 


19th Dec. 1854. 


Altering the Bridge across the Tootoo-' 
vaikal on the Road from Moottoo- 1 

patah to Vadarunnyem 

Do. 4 Bridges across the Moolliar 
on the do. from Monuargoody to 
Vadarunnyem 


1,277 8 0 


10th Feb,' 1855. 


26th Feb. 1855, 


2d June 1855. 


Forming the Road from Ammapatah to'] 
; Papanassem and constructing Bridges | 

ana Txxnnels..! 

iRe-buUding of the Perinjary Bndge over 
L } Veerasolaganaur from Myaverum to 

( Teroovalore. 

C Metalling the Road and constructing' 

. } Tunnels on the Road from Tanjore to j 
( Poodoocottah 
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Roadt, ^'c. — ( eontimed.) 













80 


REPORT FROM TUI 



Date of sanction. 


T 1 ioi-ir f Bridge across the Adappaur on the Roadh 
I2th July 18i>5. -j Negapatam to Point Calemere ...J 

Do. across the Colroon at Annie- 'j 
I karen on the Road from Nega- | 

LOth July 1855.4 patam to Cuddalore . an i Madras, y 

I Estimate 1,30,000. | 

92,OOOdeductfromPagodafund J 


L3th July 1855. 


Forming 3 Roads between the Nadoo-'] 
vassol Salt pans and constructing *a 
Bridge and Tunnels J 


Total 2,43, U1 


Pagoda Punab. 


xy T Bridge across the Paumanyar on tho') 

o from Moottooputtah to Adho- y 

2yth &cpt. 1831.]^ rampatom J 


rn Rs. 1,00,000 
5th Sept. 1854. 


23a Mav 1853. i 


Do. across the Colroon at Aunic-*^ 
karen Chutterum on the Road j 
from Negapatam to Cuddalore and y 92,000 

Madras j j 

Estimate 1,30,000 J 


Diseretiomrg' ouilag qf 20,0'b0 JRupee$. 

f Repairing the Road from Negapatam to) 

I Trichinopoly ) 

j Do. Wn Trichinopoly to Madras.... 

i Do. from do. to Adiiarampatain.... 
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Repairing the Road from Combaconum) 

to Tanjore f 

Do. from Tanjore to Merattoor 

Do.. from do. to Monnargoody. 

Do. from do. to Mootooputtah 

Do. from do. to Poodoocottah 

Do. from Parpanassem ? o Velungi- ( 

man j 

Do. from Combaconum to Vodyar-I 


!28d May 1853. 


►o. from Combaconum to Tranque-) 

bar ; ) 

> 0 . from do. to Karrical ...j 

^o. from do. to Nunnelum 

^o. from do. to Adharampatam 

> 0 . from Veluhgiman to Trivalore 

^o. from Codavaasel to Koradachcr - 1 ^ 



^o. from Monnargoody to Tritra-/ 

poondy j 


I Do. 

Do. 

Do, 

Do, ' 
Do. 

Do, 

Do, 

Do. 

Do. 

mere. 

Do. 

tab... 

Do. 


from do. to Trivalore 

from Nagore to Auliy oor ........ 

from Sheally to Tranquebar 

from do. to Teroomalavassel... 
from Myaverumto Negapatam... 

from do. to Tranquebar 

from do. to Kavarypatam 

from Pavalem to Tritxapoondy 

from Tranquebar to Point Cale-| 

from Aplemgoody to Ammapat-| 

from Faupanasaem to Shalia) 


Mongulum 

Do. from Pundanellore to Vydees-l 

waren Covil j 

^Do. from Tellupi toYortnaud, 


Amount sanc- 
tioned. 






Total of each 
aauction. 
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Moadt, ^.-~~(centinued.) 


Ezgikditure. 



j ' I 


|Up to 1854.| In 1855. 


Total. 


Balaueev 














KfiPOitT tSLOU TUS 




Repairing the Road from Negapatam to) 

Poottoor 3 

Do. from Adharampatam Bankshalll 

to Sea Custom House ^ 3 

Do. from Kauohijar Covil to Koot-3 

tanoor 3 

Do. Chendrapady Salt Eoi 

Do. from Road, No. 2, to join with^ 
the Road along the North bank I 

of Cavery J 

Do. Road along the do. to Cavaiy*! 

patam ' j 

Do. do. from Mutteaijoonum to) 

Teroonagaswarum f 

Do. the Cross Road, between No. 2*^ 
to 13 from Combaoonum to Kar- L 

rieal * J 

Do. Road from Parapanputty to i 

Nunnclum f 


6 Wheel Barrows • • • 

For Ballast 

Fop Road Overseer’s Pay. . 
For Huzzoor Writer’s Pay. 


Total work done in 1855. 


Tanjore, Shctlly, 
7th April, 1W6, 


Amount saitc- 
tioned. 







Total of each 
saneticni. 


cotuurroB of taniou. 


«5 


Road*, ^fc.— C eonelnded.) 


f 


£:^ntlitare. 


Up to 1854. 


In 1856. 


Total. 


Balaam. 


Bamttki; 
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H 
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n 
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i 

ii 
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19,444^ 


665 
20,000 


11,60.9171 


Bb. 


lA.ip, 

I 


£> £. 


H. FORBES, 
Colketor, 
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From J, Bird, Etq,, Collector of Trichinopoly, to Colonel C. E. Fodter, 
Chief Engineer, dated Trichinopoly, %Qth March 1856, No. 65. 

Sir, 

PariL 1. In compliance with the instructions conveyed by the 
Circular Order received from the Board of Revenue Departm^t Public 
Works under date the 21st October 1847, and also with the Resolu. 
tions in Council of the J 1th February 1851, 1 have the honor to submit 
the annual report on the state of the roads and communications of this 
l)isj;rict. 

2. The roads of the province have not received that amount of 
injury as has been usual during past years, for the reason that the 
periodical or Monsoon rains were not violent di ^ mg the past season. In 
the early months, as September and October 1855, there was much 
heavy rain, and the roads were a good deal cut up ; such as the Comba- 
conem, and those that are not metalled suffered most, and re<juired 
constant attention to keep them in tolerable order. 

3. On the whole I am justified in stating the roads of the District 
are in very fair order, and far above the generality of communications in 
the neighbouring Zillahs. 

4. Tlie roads in good travelling order may be instanced as the 
following. 

Trunk b} Madras. 

Trichinopoly to Salem along the left bank of the Caveiy* 

Trichinopoly to Combaconem. 

Do. to Coimbatore. 

Do. to Tonjere. 

Do.' to Poodoocottah. 

Do. to Madura. 

Do. to Laulgoody and CuRagum Bast of the 
Madras Tnmk at the Coleroon bridge. 
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Lanlgoody to Trirntdrady via Pallnmibidy; V - 

Cross road from Vittooeatty to Dindig^ 

5. road is now in tiie best order, well 
No. 1. From Trichino- , , , , . -i j* ... 

poly to Tanjore and Nega- and thoroughly metalled from end td end, with 

!***“• bridges and tunnels over every stream, ohannelj 

and rivulet. The estimates sanctioned on the 1st and 24th ot February, 
1855, have been fully completed, and I may say the waterway of this 


fine line of road is secure and free. 


Hirach 

Improving road 

Jlopairing do 

Pcepening, &c. Burplus Channel 


Ewxbosht. * 
Eatimate, ExpandituM. 
Bs. A. P. Ba. A. P. 
45 4 8 42 6 4 

109 10 0 108 10 0 

20 18 0 20 12 8 

49 9 0 49 7 6 


219 4 8 216 8 6 


During the past 
year the sums %n> 
tered in the margin 
were laid out on the 
lino under emergent 
cy. 


Ko. 2. From Trichinopoly to 
Taiyoie via Keeliore. 


This road as one from Tanjore is seMom 
used, being superseded by No. 1. But the 
latter portion from Oottagoody to the Fort 


of Trichinopoly along the South bank of the Cavery was improved and 
put into good order in 1853. It is in excellent repair, and much used 
for bringing grain and supplies to the City and Cantonment of Trichino* 
poly. The small sum of Rupees 30 was expended upon the rood out of 
the discretionary outlay fund during the year. 

As already stated this road suffered much 
t^°Com*econ^^Poi^^ fro”™ Soptembi- and October being 

eheny and Madras. of clay and sand it became extremely deep 

and heavy. An ordinary estimate amounting to Rupees 81 0-14-0 was 
sanctioned on the 18th November 1855, and immediately laid out. 
The road was thoroughly sanded and repaired, and is now in good 
order. The line is much fre^umited and is a great convenience to 
the Public. 

This road has been completed up to Colla* 
po^toAiSreaSw^ estimates sanctioned,. <m ,tl» 

draipoliam. March and 18th Kovembnr 18bW It is> 
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H) good ord«r and condition. Bnt has no bridges or tannols over the 
sbteams after passing the town of Poovidore. This inoonvenicnoe is to 
he remedied by the provirion made in the estimate framed and sent up 
for Boads Nos. 20 and 21. 


Amsvai os DiscKBTtoHABT OiTTLAT. In tho margin is in« 

Bs. A. P. Es. A. P. seried the amount [laid out 

JTp to Codlavaur... 190 10 0 190 10 0 sundry repain during 

laiulRoody Dranch „ ” 

raid. 69 6 0 69 6 0 the year out of the dis- 

250*0 0 ^V~0 crctionary outlay fund. 

• — — — j huyg much pleasure 

No. 6. From Trichinopoly to Madura. 1“ « 

in excellent order through- 

out. And kept in good state from the Mileag muntenance allowance 

of Bnpecs 1,400 sanctioned on the 20th January 1855, and out of 

which sum, I caused Rupees 1,388-8-6 to be expended on it. A similar 

Mileage has been granted for this year, and I am now executing all re- 

purs neceesary to perfect the metalling wherever broken up. 

The construction of this line received 
to DmdIgS**™ sanction on tho Hth December 1854, on an 

estimate of Rupees 15,177. The earth work 
is fidly completed and the Tunnris and small bridges for the most part 
finished. The metalling is began, and I hope this road will he complete 
and open for traffle^y next year. 

This road is in bad order, bnt as the 
traffic upon it is very trifling, I am not* 
inclined to recommend any outlay upon it. 


Ko. 8, JWmi Triehisopoty to Poodoo 
Oottah. • 

Baattanr. 

Estimste. Bxpeaditore. 

BqisirinitBosa. 448 19 0 4*7 1 0 
BcpsiriiigXiiiiiML. 2914 ft 2ft 14 0 


This line was reported aa 
complete hist year. The balance of 
Rupees 223-13-4 out of the origi- 
nal sanction of the previous year 
1854, was laid btft this year on 
xepainiy and indOpendent thia 
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forther tnims ae ooted maiginally were eacpended on naoemuy repairs as 
emergent; and Ijesides these Rupees 270 from the discretionary road 
fond was allowed for a tunnd to secure the waterway of the road. It is 
now in good order and much used. 

This line of road has been quite 
No. 9. Upper rood from Trichinopohr to i-ii.en nn 

Coimbatore. superseded by the formation of roadp 

No. 10, and but few carte come this route. 

, . , This is now the high road to the 

Ko. 10. The Mnne route along {he light • 

bank of the Carwy. Noilgherry Hills and Coimbatore. It 

is much frequented, and the greatest possible utility and comfort to the 
people. I find this road extremely difficult to keep in any thing like 
repair during the wet season. A sum of Rupees 4,361-7-7 was laid out 
on it last year. Besides other items as Rupees 150 on emergency for 
metalling a small portion near Trichinopoly, and Rupees 140-6-0 
for sundry repairs from the discretionary^ outlay fund of the 
District. 


A mmntenance allowance of Rupees 2,320 has just been granted, 
but I fear it is inadequate, for the Western portion of the line from 
Manavass^ to the confines of the District is reported to be in a sad 
state of disrepair. The Maramut Superintendent has furnished an 
estimate of Rupees 6,000 to put this bit into thorough order. 


This road is in good order, and now forms 
part of the Trunk lihe, an^ is under the care 
of the road department. 1 observe that the 
metalling for the entire distlkioe is in progress, 
and the road promises fair to be one of the best in the District. 


No. 11. From Trichino- 
poly to Salem tie the Up- 
Annicut Moosery and 
jeanuttT. 


No. 12. From Tribhinopolj to Salem Tia This road is now abandoll« 
Uuocbtndloie. saperseded by No. 11. 


This is the great Tnmk road to the Rresi- 
imlnlnnf deiK^, and is under the Road Department. It 

is in fine order throughout the Bmifi of rqy^ 


12 
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District. A bridge is under ocmstmciaon across the Oopaur, a mile 
North of Samiareram, and when open will make the communication 
very perfect. 

^ ^ Are all cross roads, and are in the usual 

state. Fair and passable during the dry season, 

but very bad in wet weather. 

For No. 1 5, a road leading to Salem through Torriore, and estimate 
has been submitted and entered in the Budget for 1856-57 amounting 
to Rupees 60,000. In like manner for the thorough repair of Nos. 20 
and 21 an estimate of Rupees 43,600 has been sent in. ‘ 

Should these be sanctioned, the communieati'ms of the province 
will be complete. 

This is a new line, and as reported bv me 

No.84.R<»(llpadiTigftom n i, . .v . ii- 

Tittoocutty to Dindigul via last year was complete all but che metalhng 
PoodoopolUum. turning of the arches 

to the three arch bridge gver the Cauttaur. These were finished during 
the year, and the road now is complete and fiiUy metalled up to 
Foodoopollium. 

No. ^ From Tiichmopoly to Tyaloro and This also is a new line. It 
oUuir Tillages. fgUy completed the year 

before last, and is in good order. 

No. 26. From Poolambady This is a branch line from No. 4. For its 

to Frumiloody. repair an ordinary estimate amounting to Bs. 

1,499-2 was sanotioufcl in 1854, most of the work was completed in that 
year. The balance Rupees 693-3-7 was laid out in 1855, and the road 
is complete. , 

6. The made roads this District extend over a distance of 
121 1 miles, and for their maintidniog during the official year of 1856-57 
I am glad to saj Government have allowed Rupees 7,465. 

7. I beg to submit the Tabular Statement reijuired by order of 
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Goyerment dated the lltib Januaiy 1858, showing the tjmbnnt of Esti- 
mates and Expenditure on the several sanctions for^tbe roads during 
the past year. 

I have, &c. 

J. BIRD, 

Collector, 



RXPOllT FROM THE 


Tabular Statement shewing the amount of Estimates and 

the year 1855 in the 



H«idfrmMclunopoly to Tan- 
jore viA Twagoody ^Constructing Tui 


Constructing Tunnel. 


Boad to Cumbaconum (Ordinary Estimate)., 


““•> I 


Bridge.. 


Coolayaur ' ' 


6 Do. to Madura (Ordinary Estimate) 

6 Do. to Dindigul 

8 Do. to Poodoocottah (Ordinary Estimate) 

10 Do. to Coimbator# (Ordinary C Limits of Conaud Talook. 
Estimate) C ofYitticutty do. , 


11 Do. to Salem.. 


Constrdctmg lyaur Bridge..... ^ 

Bepairing Boad from CoUeroon Bridge | 
* 1 to lyaur Bridge (Ordinary Estimate). ) 

Do. North to Areakistnavary j 


24 ^Do. to Dindigul rid. Foodoo-l 
polliem S 


Estimate). 


Trichinoipoly District, MoQsery, ' 
mh March, 1856. 
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Expenditure on Ute several sanctions for tlie Roads, during 
District of Trichinopoly. 


I « ' A f Expendi- Balance of 

iDate of sanction, .^ountof ^ Estimate. 

Estimate. 


Bemarks. 



Efl. A.jP- 

17 11 11 Completed. 

687 91 7 r Completed in thebcgin* 
87 9 6 < ning of the present 

try®"*- • 

74216 0 

0 1 6 Completed. 

3 6 8 Do. 

0 6 0 Do. 

312 8 

'' 11 *7 6 Do. 

10,03311 2 Incomplete# 

0 0 2 Completed. 

1 60 9 Ilf Do. 

5 380 0 2 Do. 

44010 1 

0 0 4 Do. 

8 0 1 3 Bo. 

, m 2 8 Do, 


14,0211 elll 191 4 3 


72 0 <1 Do. 


0 ol Bo. 


J.BIBP. 

CMlsetor. 
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From J. Bird, Esq., Cotteetor of Trielthwpoly, to Colonel C. E. Faber, 

Chief Engineer, dated Triehinopoly, ibtk June 1S56, No. 144. 

SlB, 

Para. 1. In compliance with the instructions conveyed by 
Extract from your Proceedings No. 928, dated the 13th February 1856, 
I have the honor to submit a report on the stat5 of the roads and com* 
munications of this District for the period from the 1st January to the 
30th April last. 

. 2. Having so recently as the 26th March submitted my annual 
letter on the state of the roads of this province. It appears to me I 
have scarcely any thing further to add. 

3. The communications of the District ha^ not received any veiy 
material ii^jury during the four months under review. There has been 
little rain during the time and where .the roads have suffered, it has 
been more from diyness and consequent pulverizing and breaking up 
than any other cause. 

4. Where the roads required immediate attention I have given it, 
as will be exhibited in the accompanying Tabular Statement, which 1 
beg to submit, and to which I do myself the honor to refer you. 

5. The roads of the District shall ever have my best attention, 
and it shall be my endeavour to ke^ them in an efficient travelling 
condition with the maintenance allowance, and the disoretionaiy outlay 
sum of Rupees 800. 

I have, &c. 

J. BIRD, 


Collector. 
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' From R. D. Peurker, Esq., Cotteet&r of Madura, to Colonel C. E. 

Faber, Chief Engineer, dated Madura, IZth May 1856, No. 460. 

Sii^ 

I have the honor to sabmit my report for 1855 on the state of the 
roads of the Madnra District, and in so doing shall abandon the plan I 
have hitherto pursued of presenting it in a tabular form, which gave 
oqud prominence to ail the roads ; whereas, those which reijuire particu- 
• lar notice are few in number. 


Nos 1 and 2 Boad No. 1, from Dindigul to Trichinopoly 

is rising into importance, owing to the repair of that 
portion of it which lies within the Trichinopoly limits, and the construc- 
tion of bridge over the Amravutty river on No. 2 between Dindigul and 
Palg^aut. At present No. 1 is in a very rough state but an estimate 
for its construction to the amount of Rupees 1^,170 is innl ndA^ in the 
Budget of 1856-57 and \^ill be immediately < jinmenced upon. No. 2 
above mentioned is of a better description having been formed and 
repaired at different times at a considerable expense ; but it is falling 
into bad order in parts, and an estimate for its repair is under prepara- 
tion by the Civil Engineer. 


jg 3. The road next in order by which Dindigid is 

affected is No. 13 which connects it with Tondy and 
Salt Depdts. On a portion of this, extending from the Western limits of 
Ramnad to junction with No. 8 running paralled with the sea, Rs. 1,539 
were expended in 1855 and 7,077-6-4 remained in hand out of an esti- 
mate sanctioned on the 1 1th July 1854. Repairs also are under exe- 
cution to the branch roads connecting the several salt pans with the 
main roads. Trom the Western limits of Ramnad to Dindigul no r^airs 
have been executed for a very long period, and the road is in indifferent 
order though the soil is in general favorable. I think it that 

attention should be paid to this road, as on it is conveyed th% greater 
part of the salt supplied to Coimbatore as well as Dindigul. * 


4. No. 15 connects Dindigul with Madnra and 
Ramnad. On the portion between Dindigul and 
Madnra considerable sums have from time to time been 4 Bxpended ; but 
owing to its lying across the drainage of the Seroom^dlay Hills it is 
particularly liable to be breached, and though well formed is now in 
bad order. An estimate for 14,510 Rupott however i% included in the 
Budget of 1856-57 and execution will soon b»comnfence£ Between 
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lUTadura uid Permagoody 46 miles about 3,600 Rupees base been spent 
witJiin the last S years ; bat tius amoai^ of npais has SCSMsly kept 
pace with the wear and tear^ by traffic, which u large. IWtibar oa> 
betwe^ Parmi^foody and Bunnad, the scnl is bad and tihe road almost 
impassable in wet weather. 1 have fimushed the Zemindar with an 
estimate bat to no purpose. I sdO again apply to her Manager, and 
tmst tKat I may have more success, as a grant he haa lately made of 
medicines for a dispensary and aconsideralde sum for a school house at 
Fefntagoody be taken an awakening liberality. 

6. The next road of importance belonging to the 
Northern part of the District is No. 17, which cats 
off the Dindigul angle in the commnnication by Nos. Id and 2 between 
Madura and the Coimbatore frontier. Fur the repair of this, now in 
bad order, an estimate for Rs. 25,560 has been submitted to the Govern- 
of India. • 


^ 6. Number 19 connects Dindigul with No. 18 

at Nellacottab, and is in indifferent order, hnt Govern- 
ment have refused sanction for an Estimate fur its repair, considering it of 
no great importance. The chief advantage of placing it in good repair 
would be to facilitate the conveyance of the timbers and produce of the 
Dindigul Valley to Dindigul and Triebinopoly. Grain however has an 
outlet Eastward by the Dodapanaikenoor Pass. 

„ 7. It wil be convenient nest to notice. No. 16, 

2^0 18 ^ 
which runs from its junction with the Dindigul and 

Madbra road near Amanaikenoor down the Cumhum or Dindignl Val- 
ley. This as for as Pereacolum is in passible order and Rs. 7,892 have 
been included in the budget of 1856-57 for its repur. Two rivers, 
however, viz. the Muiyelar and Vencatadrycotay rivur ate unbridged— 
the bridge formerly erected over them having fallen down, and fiesh 
ones strongly recommended by the late Civil Engineer and myself re- 
maining uusanctioned. I much regtet that these are not indlnded as 
well as that neur Pereacolum in the list of works psoposed for the had.|^ 
get of 1857-58. From Pereacolum to Alinagamm the road as been 
recenUy repaired and is in good order, and from the latter plaoe to 
Cumbom an Estimate is sanctioned for 1855-56. 


8 

No 20« 


• 8. The above road No. 18 rn&s dloww the^ 
Webtorn side of the Cnmbom Valley. Another No. 20 

13 
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gOM up the ‘Easbem inde as fiur as tlie Doda^anaikenaor Pass ia tiie Moofi* 
daiy xange which has been already alluded to. This toad is in bad 
order^ though in nay opinion of great importance ; [as the Vall^ is fer- 
tile and has a large extent of waste land; and a brisk trade in gndn 
exists between it and Yirdooputty, the Norfliem Emporium of the 
Tiunevolly District^ through the above mentioned Pass. 

1 9. From Pereaoolum. the Cusbah of the IHndigul 

No 20 IB 

Valley, or Tenkurry Talook, road No. 20 goes 
throi^h the Doodapanaikenoor Pass to Madura. It is throughout in 
very bad order, and has had no expenditure on it save the small sums 1 
can spare from the discretionary allowance. Its repair seems to me very 
desirable I give 50 Rupees a year from the discretionary allowance to 
the Bodapanaikenoor Zemindar to keep the pass in order, and jt is the 
best part of the whole road. 

^ ^ 10. To connect this pass with Teroomugalum, and 

* so, by No. 4 with Virdoopntty, the grain Emporium in 
Tinnevelly, an estimate for Rupees 8,811 has been placed in the Budget 
of 1856*57 for the formation of a road to he numbered 25. 

11. 1 have now noticed the roods connected with the Northern 
and 'Western parts of the District. Two of them Nos. 13 and 15 ex- 
tending to the coast, and the latter of equal importance to Madura, the 
communications of which 1 next proceed to mention. 

12 . The principal of these, and the chief road of the 
District is No. 4 ibrming part of the great road frpm 
Madras to Quilon. Its traffic is decidedly £ur greater than that on any 
other line, and, as has been repeatedly represented to Government it 
canubt be kept in adequate repair without a yearly sanction. The sum 
of Rupees 4,659 was spmit in the year under review, and it appears to 
me that the road was never in so good a state as at present. Nevurtheless 
its oonditiori is considerably below its unportanoe. A new bridge has 
been completed over the Goondar dear Tiroomupgalum leaving eofy one 
^river the 'Vigay nnlmdged. An estimate haa been subaaitted for this 
which I trust will be aanctiond. ' 

g 18. No. 5 leaves |To. 4 near Mejloor and goes 

, to Poodoooott^. In the year under rqx»t 148 Rs. 
has been spent on it by C^emnimit, be^es sinaU sums, from tho 
Sbevagunga estate nndw the Gourt of Wat^ whiab, I duvelbid oot 


No. 4. 
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No. 14. 


No. 16. 


nevr ^bipattoor in tiiit Zemmdaiy. Ute road a ia ere^KiaUe tltder $ 
bat requires attention as the soil is in parts very bad^ and it crosses 
the drainage. Within the Poodooottah Territory a great improrequrit 
has taken place. 

14. No. 14 connects Modora and Tondy and is 
in fair condition having been under repair for the 
last 3 years. The amount spent in 1855 is 3^296 Rupees. 

a 15. The salt road No. 16 may be said to be 
almost unmade and has never had any Oovomment 
money spent on it. This I think is greatly to be regretted, as it is the 
main road to the Southern Fans, and the Gb>vemment appears to me to 
be under a moral obligation to attend to such roads in order that the 
high monopoly price of salt may not be unduly enhanced by expenses of 
carriage. I therefore trust that an estimate which is included in the 
list for 1857-58 for connecting Aroopoocottah Tiroochooli and 
Camoodhee with the coast and Aroopoocottah with Madura as No. 27 
may meet with sanction. I have nearly built a bndg^ and made some 
repairs in the present year from the proceeds of lopping of trees. 

16. While on the subject of these salt roads 1 must express regret 
that they meet with so little inspectiem from the European officers of 
the Engineer Department. 

17. No. 22 leads from Meyloor on the Madras 
road No. 4 to Tiroochooli on No. 16 cutting 

of a great angle at Madura between its extremities. ' Wben this is coq- 
tinued to Aroopoocottah on the branch Cotton road according to the 
estimate proposed, Trichinopdy and all places north of Madura will 
have a direct ro^ to Tuticoreen. An esthnate of Rupees 3,610 is 
sanctioned for 1866-57 between M^loor and Tiroopoovanom on this 
line. 

18. No. 26 is a road under* construction to con- 
nect ISroomungalanr on No. 4 witii Sholavandan on 

a branch from No. 15 and to save the necessity of bandies going front 
the Southward to Dindigul coming into Madura. JTbe amount 0 f esti^ 
mate is 4,800 Rupees, and tiie expenditure within &e year 2,882 Ba. 

19. Besides the above there has been expendibhre 
on the pass from Fereacolum to tiie top 6f the Fnlney^ 

Hills, ^is is sometimes taken as part of road No. 21 over ia ihi^y an 
isolated work.* Road No. 21 over the Hills to Poiineys eumol be Mid 


No 22. 


No. 26. 


No. 21. 
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to b*ve exuteoeej'for no ponons fu^dtbe Hills to'go toPolncy ; and 
Ite^rond ^is pass to Penaeolata there are nothing more than the tracks 
made by bollocks and ponies to the different Villages on the Hills. 

20. The other roads are all contained in the Bamnad and Sheva* 
gnnga Zeminddries and have had no mone^ laid out npon them. 

I have, Itc. 

(Signed) R.^ D. PARKER, 

Collector, 


From J. Silver, E$q., Collector of Tinnevelly, to Uevt. Colonel C. E. 
in * 

Faber, CAtef Engine, dated Tinnevelly, 12<A June 1856, No. 725. 

SlE, 

lhave the honor to submit the annual i^ort on the state of the roads 
and oommnnioations* in tliis District for the year 1855, accompanied 
by the Tabular Statement required by Government in para 23 of £<• 
tract firran the Minutee of ConsultaUon under date the 11th January 
1853, prefixed to the Board’s Order dated 3d Harda'following. 

2. The largest ootlaya during the year under repmrt on road 
is^rovrnnents were on tire High Road No. 5, running from North to 
South through this District connecting Madras with Travanoore. 

3. On this Road tire expenditure amounted to Rupees 30,871-1-11 

out of 'Which Rupees 27,845-4-10 were Imd out 'under sanctioned occa- 
siondi estimates, Bi^rees 6,886-9-5 for earth raising and gravelliiig dec. 
ai9l'Riq>ees 20,968-1 1-5 for bridges. The rmmunder or Rs. 3,025-18-1 
were under ordinary and emeig^t estimates, for regravelling and 
rq>i«hig pdrts of the road made m fermor years, ipd become damaged 
by use and weather. " 

4. A further aum of'Rupees 915-4-0 was also laid out hi filfing 

rats and gulKee on a part of the same line of road in the lunits of Gen- 
gaeondaim, ^is sum Gtovemment h&ve been pleased 'dider -dade' 10th 
January 1853 to saneticm for aimuid' expenditure *10 r^mrs, wisent 
separate estimate and sanction. * * 
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. 5. Bceidos the above, aome work to <lte value of Ri^ees 840-8*9 

has olso beea done, out of the discietionaiy anovihoe at ^ - of 

tlte Colled»r on the same road No. 4. 

• 

6. A portion of this road from Vifdoopntty on the North to 
Santtoor a distance of 17 mues lies over Cotton Soil and it is quite 
impracticable for heavy traHc during rainy nreatiier. For constructing 
8i miles of this distance from North of Sauttoor to Yuchacoraputty an 
estimate of Rupees 24,745 received the sanction of Govemm^ on the 
SOtb October 1S55. 

7. l%e road between Sauttoor and Gengsoondaun about 37 milfa 
is in good order, as it was made of late years on occasional estimates. 
From thence to Shadekhon’s Choultiy 6| mifes require x^aar for which 
an estimate amounting to Rupees 9,941 has been sanctioned Go- 
vernment on the same dale as the above. From Sbadekhaa’s Choultry 
to PalamcoUnhGmiles, theroad is tolerably good, but for the repair 
of some parts which have been damaged, an estunate of Rupees 1^5-1 
was sanctioned by the late Board of Fiddic Works on the I9th Febru- 
ary 1855. This estimate has since been increased to Rupees 1,926-1 -0 
in consequmioe of the insufficiency of the rate originally allowed for 
gravelling. From Falamoottah to the boundary of the Distriet near 
the Arambooiy lines the distance 38ii miles. As the ooeasioBal eatimote 
of Rupees 7,470-6-0 sanctioned by Government und«r date the 15th 
January 1865 for the improvemmit of a portion of the road betweoi 
Falamoottah and Panagoody does not provide for the repair the in- 
tervening ^taoes here and there for a distmice ^ abont 20 miles, and 
also for 4i miles from Buiagoody np to the frontier of Travanoore which 
are at present in so bad a state that it is neaidy impracticaUe fmr laden 
oavta tP tmverse, and as it is highly necesaaiy to mahe the whola length 
.of oniform quality by gravchiiig the intermediate poring, an estwMte 
of Rt^ees 24,950 ^as'at toy suggastiqn hqen prepared and 

the Budget for 185J-58. 
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8. Of the 7 bridges sonction- 

1, Virdoofnitty rirer in theibutiocn* Tfilook. ed to be constmcted over the rivers 

2. Vnipalnputty rirer in Bo. ■ , ^ 

n. Kntnaliimputt;^ river in * Do. wd streams described IH the 

4 . Snuttoor nvor in Do. t joi 

64 Aneoor Odiy in the Ottapednmin lUook* margin* Nos. 1 mid 3 have been 

6. JuBgteStreM South of Do, .competed «nce the date of the 

7. Vu^hefit riTor in tlie VuByow Tdook, 

last year's report, and are now 
open to the public Nos. 2 and 4 have been finished with the exception of 
plastmng and approaches. The foundations and piers to Nos. 5 and 6 
have been constructed, and for No. 7 the foundations have been laid 
and the ^ors and abutments are now being made. 

9. Independent ^ the principal Northern road (No. 4,) and the 
Cotton roads which are to be reported upon by the Civil Engineer in 
accordance' with the Circular Order of the late Board of Public Works 
dated 5th October 1854 No. 791, those on which the most considerable 
improvements were made last year are tbe roads numbered 9 and 10, the 
former leading from Palomcottah to Tencausey and junction with road 
No. 1, and Ihe latter leading from Tencausey South near the Western 
mountains to junction with road No. 4 at Fanagoody. On rood No. 9 
Bnpees 1,711-12-4 were expended during the year under report. Of 
which Bilpees 1,176-9-0 in constructing two bridges in the limits of 
Seedapudmannlloor and Poodoor, under an estimate sanctioned by Go- 
vernment oh the 10th July 1854, and the remainder or Bnpees 535-3-4 
in earth and gravelling repairs under the Head of ” Emergent." 


' 10. Bnpees 668-1-1 were also laid out in constructing 2 tunnels 
and in gravelling some parts of tbe road out of the discretionary fond at 
tlie disposal of the Collector. 

11. Several portions of this ,road are in a very wretched state and 
require making. 

12. On road No. 10 ^ total expenditure amonnted to Bnpees 
3,466-2-9 of which Bnpees S,O24-0-<9 were fSor gravellmg ahd masonry 
under estimates sanctioned by Gknremment op the lOih January 1858, 
15th March 1854, and 15th Jaanaiy 1855, and tha,reinaindfflr or Btt- 
pees 442-2-0 were for rough stone revetment to the side df the iPad and 
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tunnels, &e. nnder the head of “ Emwgent.” Some farther improve* 
ment, such as gravelling and ooostruoting some small masoniy w<h1c 8, is 
necessary to make the whole line good. 

13. For contracting a bridge across the Manaloore ohannd o^ 
road No. 2 leading from Tinnevell/ vi& Shenkeminarcovil to StreevOly- 
poottoor, an estimate of Rupees 499-12-0 has been sanctioned by Go- 
vernment on the 2nd June 1853. Some improvement has of late years 
been made to this line out of the annual discretionary allowance. An 
estimate is required to pqt this road in proper order. * 

*14. On road No. 8 from Falamcottah to Tutacorin a platform 
bridge of 18 feet by 44 has been built over the l^alien channel daring 
the year under reference on an estimate of Rupees 836-8-0 sanctioned 
by Government undw date the 10th July 1 864. 

15. For carrying this road along a tract less intersected by Cot- 
ton Soil than the present line without increasing its length, an estimate 
of Rupees 67,363-10-0 was prepared by the late Civil £ugiaeer<= and 
sanctioned by Govomn^nt on the 30th October last to be inserted in 
the Budget of 1856-57 but the Acting Civil Engineer Lieutenant 
Roberts in a letter addressed to me under date the 20th March last, 
states that be proposes retaining the old line instead of the new one for 
certain reasons wliich he says will be made the snljject of a separate letter 
to me. 

16. Road No. 12 which leaves Falamcottah in a southeast 
direction and communicates with Trichendoor and other places on the 
Coast, passes in some places between Paddy fteldsandin others, through 
deep beds of sand. This line has of late years been much improved but 
stiU on estimate is required to complete it by gravelling the portions 
left untouched here and there. The estimate of Rupees 2,918-6-0 
sanctaoned by Government on the 10th July 1854 for gravelling some 
distance to the East of Alwortmnevelly is now being carried out. iffiiis 
work was necessarily put off for some time in consequence of the iwanffi - ^ 
mency of the rate originally allowed for^gravelling which has now been 
increased from* 4 to 6| Annas per cubic yard at my suggestion. 
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17. -For raising a portion of the road No. 13 ifvhere necessary, 
turfing ^es, and eonptnioting bridges and tunnds, on estimate of Bs. 
929 was Bandwned by Government under date the Sth August 1853 
and the work has been completed during the year under notice. 

18. An estimate of Rupees 728 prepared for gravelling bod por- 
tions of the road No. 22 received the sanction of Gkivemment on the 
20th December 1853 and the work is completed. Earth raising to the 
road which was estimated to cost Rupees 411-6-6 was done from the 
sale proceeds of Avenue clippings uid finm the annual diseretiouary 
allowance. 

* 19. For the construction, of a new road between Trichendoor and 

Oodungoody, Government sanctioned an estiir;ite of Rupees 2,827*4-0 
on the 15th Januaiy 185S, and work has been performed to the extent 
of Rupees 700 and will be finished in the current year. 

20. For making a road of 2 miles in length from ArekasavanuUoor 
in the Sharenmadavy Talook to junction with road No. 11 at Bremma- 
dasem, and widening a bridge on the Cunnadian^channel on the above 
roadj Government were pleased under date the 26th January 1853 to 
aanfttia n two estimates amounting to Rupees 1,376-8-0 and 243-5-0 
respectivdy to be borne in equal sliares by the Ryots and the Govern- 
ment after deducting from the former Rupees 85 procured by the sale 
of Avenue cuttings. These works are now finished. 

21. Daring the year under consideration some masonry works 
were constructed and some gravelling and earth raising done on the 
roads Nos. 1, 1 1 and 20, on Emergent estimates, out of the discretionary 
allowance, and from funds raised by voluntary contributions. 

22. The above are the improvements which have been made on 
the oommunioations of this District daring the year under report. 

... 23. The Grass rents oftfais District which 

16tli Juno ISoSe 

the Govenunent ordered to be appropriated to 
road repairs produced in 1856 Rupees 197-10-5, and sale proceeds of 
Avenue dippings Rupees 169-1-4 aggregattn|f.B\^ees 3C6-1 1-9. Of 
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which Rupees 209-5-3 have already been expended^ and the remainder 
or Rupees 137-6-6 is reserved for future repairs to any of the subsidiary 
lines. 

24. If the increased discretionary rood allowance of Rupees 6,000 ' 
requested in my letter of the llth December 1853, No. 130S, be sanc- 
tioned by Government I trust that in my next report I shall be able to 
brings to notice a much larger amount of miscellaneous iinprovemontH 
than I can do on the present occasion and I take this opportunity of 
again rcftpoctfully pressing my request for an enlarged annual discretion- 
ary allowance to be placed at my command. 

I have, &c. 

J. SILVER, 

* Colkctor^ 


U 



High Boad, ^o. 4, from Madura via Sauttoor to Palaq|(Cottah and thence by the | 

Arambooly Lines to Travancore. I Name of Work. 
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Tabular Statement shewing the progress of Road W irks 


DoBcription of Work. 

Date of Government sanc- 
tion. 

• 



"'Constructing a Platform Bridge of^ 
30 Vents over the Virdooputty > 

Biver in the Sauttoor Talook j 

For re-gravelling lload between Oopo- 1 
day and Oovilputty in the Ottapoda* 

rum and Sauttoor Tolooks J 

liaising and Metalling Hoad and con- 'S 
structing pavements, Ac. on do. bc< r 
tween Odacaraputty Bridge and C 

Sauttoor J 

Constructing a Platform Bridge oP 
16 Vents over tho Cathalumputiy 
Stream and another of 7 Vents 
across the supplying Channel of 
Vuchakaraputty lank in the above 
Talook in lieu of single one of 

22 Vents across the former ^ 

l)o. a Bridge of 9 arches over''i 
the V^pulputty River in the Saut- 

toor TaJeoK i 

Do. a do. of 15 arches over '| 

the Saut tor River in do .1 

Do. a Platform Bridge of 14 Vents' I 
over the Ausoor Oday in tlie. Ot- ► 

tapedorum Talook 

Do. a do. of 3 Vents over al 
jangle stream South of do. in do. / 
Do. a Bridge of 5 arches across 
the Numbeaur River in the Vul- ‘ 

leyoor Talook 

Do. a do. of 6 Vents over the|i 
Odacaraputty Stream un the Saut-i 

toor Talook... r* 

Raising Road & constructing Bridges, ' i 
Ac. between Palamcottah in Nelliam- . 
balum Talook and Panagoody in Vul- ' , | 

I le,Yoor Talook j 

I Raising and MetaUing Road and ex-') 

I tending Bridges, Ac. between Shady- i 
I khan*B Ohotutry and Soolachonum f 


I Ist February, 1853. 


Ordinary, 24th June, 1853. 


|30th August, 1853. 


Sanctioned by Govern-') 
ment, 26th^Septcmber I 
1853,and sanctioned by 
Board, 22d May 1854. J 

26th September and 1st 1 
November 1863 J 


Do. and do. 


2lBt December 1854., 


15th January 1855., 


khan*B Ohonlti^ ai 
Moodeliar’s Bridge, 
Ordinary repairs to 


19th February 1855., 


I Lirctinary repairs to portions of the*] 
I above lino of road between Ausoor j 
L madiim and Oosclumputty 
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Tabular Statement, 



«e9 0) *, 


^ ca 

il.l 

a 

*^'38 

o£ J 3 

^ o I 

•ss-^ 

fi 


Date of Government sanc- 
tion. 


^ Raising and Metalling Road and con-"] 
strucling Bridges, &, pavements, &c. • 
between Sauttoor Bungalow and Vir- * 

dooputty ^ 

Do. do. and constructing Bridges," 
and pavements between Gangigooti- ^ 
dan Bridge & Shady khan’s Ohoul- ; 
try in the iNelliambalum Tttlook...J 
Raising Road and constructing a Plat-"] 
form Bridge in the limits of Vnngy- ^ 

colum in the Vullcyoor Talook J 

Raising and gravelling Road in the] 
limits of Gangigoondan in the Otta- > 

pedanim Talook J 

Raising and gravelling Rood and con-1 
structing Bridges between Kytaur > 
and Covilputty J 


30th October 1S55.. 


Discretionary. 


Emergent., 


w 

e P o 


rS 

o 

r B ^ B 

Q a> a 


Constructing a Platform Bridge of") 

3 Vents over the Scvalavuncaul From Funds raised by"^ 
Channel and constructing 4 Tunnels Voluntary Subscrip- ^ 

on the Road in tho limits of Kadaya* tions J 

nelloor in tbeTencausey Talook J 


Raising Rotid in the limits of Ellungee 1 
in the Teneausoy Talook / emergent 

* *} k-wk™.,. 


Construeting a Bridge over the Mnna-"] 
loor Channel in the Sunkeminarcovil 
Talook I 


[ June 1865. 
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Tabular Statement^ 



Dale of Government sanc-| 
tioQ 


Constructing a Platform Bridge over 
the Paliemcaul Channel in the limits 
of Tlieroothoo in the Vedoogramum 

Talook.. 

jConstructiug a new line of Boad with \ 
Masonry Works / 

Raising and repairing a Bridge in the i 
limits of Oundcapuiry in the Kelli- > 

umbalum Talook ^ 

Gravelling Road between Soolachenum^ 
Moodcliar's Bridge and Anoopoo f 
Muudapum i;i the Nelliumbalum v 

Talook 

iRe-constrnrting 2 Platform Bridges S 
and 2 Tunnels in the limits of See- [ 
thapudmanelloor and Poodoor in the i 

Sherinmadavy Talook ) 

jEaising Road and extending a Plat- i 
form Bridge in the limits of Blenjee > 
Feanoor in the Tencausey Talook-- ’ 
|Coustructing 2 Sluices in do. do 

Raising and gravelling Road and' con-1 
strueting Drains. Bridges, and Tun- I 
nels on do. in the limits of Shciin- V 
modavy Nongoonairy A Vulleyoor I 

Talooks J 

Constructing a Bridge of 36 by 9 across 
the Aloothakunneer Riv^r in the 
limits of Goonaramanelloor in the 

Tencaus^ Talook 

Repairing Road between Terookanum- 1 
goody and Panagoody and oonstniot- r 
‘mg 2 pavements on do. in the limits f 

of the Vulleyoor Talook ) 

Constructing a revetment of roughl 
stone to the side of the Road in the I 
limits of Caroovalingcolum in the « 

N angoonairy Talook J 

[Repairing certain small Masonry \ 
Works, &c J 


J 

1 


loth July 185 L 

13th October 1856., 

Emergent 

Discretionary 

jlOth July 1854 

|Emergeiit 

|Discretionary 

|10th January 1853.. 

! 

I5th March 1854.... 

isth January 1865.. 

Emergent 

Do 



















Oftd oSo. 13, from Hoad JN o. 11, from Tinnevelly 

Streerygoontum £oadNo.l2, from PalamcottahioTrichen- via Sherinmadavy to jiunc- 

toPalaycoreSalt door or to Armoognairy Salt Pans. tion with road No. 10, at Name of Work. 

Pans. Cidladacoorchy. 
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■Pk • ii tTwr 1 Date of Government sane- 

DoBcriptiOQ of W ork* tioa 


Raising and gravelling Hoad in tlioll 
limits of Pnuttauultoo in the Nelli- vjKmergcnt. 
umbalum TalooK 3 ! 


Constmeting a stone paved cause -way i 
across the surplus of Cudumba Tanlr > 1853... 

in the Ponjainahl Talook^ 3 

Raising and gravelling Road in ihe*^ 
limits of Ungamungalum in the I _ 
il^njainahl Talook and in those of i 1854.. 

Theniherepairy and Ala'artinnevelly t 
in the Streevygoontum Talook J 

« I 

Repairing Road and plastering 3 Tun. j j 


epairing road in the limits of ThonO 

therepairy in the Streevygoontum ^Emergent 

Talook J 


** Raising Road A constructing Bridges") 
and Tunnels on do. in tlie limits of 
Eroovuppapoorum and Palayacovil 9th August 1863. 
in Streevygoontum and Puiyamahl 
Talooks respectively J 

Repairing Hoad near Eroovuppapoo-\{« 

^ rum &L Streevygoondum Talook > |Emcrg^pt.». . 






Amount of Estimate. 



Bemfurka. 
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Tabular Statement, 


Beiscription of Work- 


Date of Government sanc- 
. lion. 


Ill 

IIS 

g.E.'a 


0-9 $ 
»2co S 

*=> 

djr 


RaiHing and gravelling Eoad and con- 
structing a Bridge and a Tunnel on 
do. in the limits of Veeraragavapoo- 
rum and Ooolamanikapoorum in the 
I^clliaiubalum Talook 


Amount of Estimate., 


Deduct Cost of Earth-'' 
work under execution 
I from funds procured }• 
^ the Sale of Aveuue 

Clippings ^ 

Deduct Amount paid j 
from the Annual dis- ^ 
crotionary allowance,.. i 


Total Deduction., 


Remaining sanctioned by i 
Government on the> 
20th December 1853... S 


III 

gij 

“^Is 

gll 

■>11 

.l 4 i 

sill 


Constmeting a new Road with Mason-'^ 

^ Works between Trichendoor and! icii. iqkk 

Woodungoody in the PunjnmnU I 


Talook . 



Amount of Estimate. 


couxcnw OF Ti}r)(Svn.LT. 


•AC. — (emtinued. ) 



sanction 

deferred 









ni^OET FROM THE 


Description of Work. 


Date of Government sanc- 
tion. 


r Amount of Estimate. 


EnlarginRaBridgoovOTtheCunnadienj Deduct Amount paid by| 
Channel in the limits of Aurecosava- J pj”®. . ^ ^ 

nuUoop in the Shorinmadavy Tidook. 1 sanctioned y 


taiains and fpravelling Eoad through 
Paddy fields and constructing aj 
Bridge and 3 Tunnels on do. in the < 
above limits 


emaining sanctioned i 
by Government on the > 
26th January 1853... 9 


I 26th January 1853 
Amount of Estimate. . . . 


Deduct amount paid by i 

the Kyots Ji 

Do. procured by the sale i I 
of Avenue CuttingB... /j 


Total deduotions 

Eemainiug saitctioned ^ 
by Government on the > 

26th January 1853 9 

Amount of Estimate 

Deduct amount paid by ) 
the Kyots 3 


Be-constructing a Platform Bridge | the Kyots 3 

over the Ciinuadeyan Channel in J 

the Sherinmadavy Talook Remaining sanctioned ) 

« * by Chief Engineer on > 

^ the 12th October 1855. 9 


Raising and gravelling Road in the . 
« limits of Cooroomboor in the Pni^a- ! 
mahl Talook *** ! 


Emergent., 


Constructm^Minew Uuc of Bead wlthilig^j^ October 18d6. 

Masonry Works c 


; Tinnevelly, 7 
|2th June, 1856, i 
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4rc.— ^ emielniied.) 



Bemnrks. 
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JFVtfWi J. Silver, Esq., Collector, to Colonel C. E. Faber, Cbief Engineer, 
dated Tinnevelly, 31«/ December 1856, Eo. 1638. 

SlB, 

With reference to your official Memorandum bearing date the I3tb 
June 1856, 1 barf the honor to submit a report on the state of the 
roads and communications in this District, for the first 4 months ^f 
1856, accompanied by the Tabular Statement required by Government 
in para 83 of Extract from the Minutes of Consultation under date the 
11th January 1853, prefixed totthe late Board’s Order dated 3rd March 
f^lowin||i' 

S, The largest outlays during the 4 months under report, on Road 
improvements, have occurred on the High road 4, running from 
Iforth to South through this District connecting Madras with Travan- 
core. 

3. On this road the expenditure amounted to Rupees 9,218-15-7 ; 
out of which Rupees 7,380-10-7 were laid out under sanctioned Occa- 
sional Estimates, and of that amount Rupees 1,272-15-2 was the cost of 
earth raising and gravelling, and Rupees 6,107-11-5 that of masonry 
for bridges, the remainder or Rupees 1,838-5-0 ' were, under ordinary 
Estimates, for regravdling and repairing parts of the road made in former 
years, and becoJfe damaged by use and weather. 

4. The construction of a portion of the road between Sauttoor and 
Vuohacaraputty, allowed in the Occarional Estimate of Rupees 24,745, 
sanctioned by Gofvomment under date the 30tb October 1855, was com- 
menced ulppn only a few days ago, on an advance of RupeeB^2,000. 

4 5. Ihe sanction of the late Bdard of Pub^c. Works dated 19th 
February 1855, for Ordinary Repuzs to a portion of the Read between 
Ausoor Hadnm and Oosehunputiy on an Estimate' of ^Rupees 2,702-2-0 
has been carried into efibot daring the period under report. 

.6. A portion of the road between Omrgaoondaa arid Shady Xhanh 
duniltiy is now under repair, on an Oocasiond Estin^^ amounting to 
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Rupees 9,941 sanetioned by GDTWuneui on tbe sbiqa ldRt«'«i tiw 

alwve. " 

\ . 

7. The giavdlling to another portion of the same liae of road 
between Shady Khan’s Chonltiy, and Soolodienatn^s bridge at 
Sindoopoondoray, for wbiob Bnpess 1,69S-1'‘0 and Bapees 2S0 wttb 
sanctioned the late Board of Pnblio Worker on the 19th February 
1855, and by yon on the 7th Ajuil 1856 respectively under the head 
of “ Ordinary”, is now reported to have been completed. 

8. The improvement to the Southern part of the road between 
Palamcottah and Panagoody, for which the Government san^oned w 
occasional Estimate'll Rupees 7,470-6-0, is now in progress, and will be 
finished, it is h<^>ed, in the current official year. 

9. The Estimate of Rnpees 24,950, prepared at my suggestion, 

included in the Budget of 1857-58, for the thorough rqmir of the road, 
between Palamcottah, and the boundary of this District near the Atam> 
booly lines, is highly necessary, to make the whole length of uniform 
quality, -by gravelling the intermediate portions not indued in the 
Estimate referred to in the preceding para. For constructing the Nor- 
thern most part of this road between Vuchacaraputty and Ooselumpntty, 
an Estimate of Rupees 20,200 was received from the la^ Acting Civil 
Engineer with a letter dated 26th August last, and returned to him 
with my countersignature on the 16th Septontber foBowbg, fbr inser- 
tion in the Budget of 1857-58. This Estimate is induqtdnsahly' 
necessary, as the above portion runs over Cotton Soil, add is quite 
impracticable for hesvy traffic dtoing rainy weatiier, and as it is the ' 
only portion remainingjto be made ifter the eKeoutien of the Bstunatsii 
already sanctioned. >' < 

1. BMr. 

2 . Ssottoor Do. under coBetmetioh lest year’ <4 send 

4 h ^ Nq. 4, 4.hfrn,heennmn|0nt9^.jwsd* the 

«. yumtasr^ a Uo. re^ipg oOe, 

pre^pnem, wiR be filitited by the end of tito current bdlplklyi^ 



REPORT FROM THE 


11. After the principal road No. 4, those on which improvements 
were made during the 4 months imder review, are the following, viz. 

Road No. 9 from Palamcottah to Tencausey and junction with 
Road No. 1. 

Road No* 10 leading from Tencausey vift Ambasamoodrum and 
Bahicaud to junction with rood No. 4, at Panagoody. 

Road No. 12 leading from Palamcottah, to Trichondoor and other 
places on the coast. 

^ ^ 12. , On this road about Rupees 743 were 

expended during the four months under reference 
in earth and gravel repairs. Of which Rupees 251 was from the annu- 
al discretionary allow^ance, and Rupees 492 under Emergent Estimates 
•prepared and recommended by Major Horsley, Cl I Engineer on the 
1st December 1854, and 15th and 16th August 1655. 

13, Several parts of this road are in a very bad state, and require 
making as stated in my report for 1855. 

^ 14. Rupees 308 were laid out on this road 

KoadNo. 10. . . ... 

during the period under notice in earth raising 

and gravelling. To ooraplote the improvement to this roiid some further 

outlay is needed as recommended in my last year’s report. 

^ 15. On this road the total expenditure 

Road Ko. 12. , « 

amounted to Rupees 1,150-4-0 of which Rupees 

919-10-0 w’ere under sanctioned Estimate for gravelling, and the 

remainder or Rupees 280-10-0 on Emergent Estimates, for earth raising, 

prepared and recommended by Assistant Revenue Surveyor McNair on 

the 26fch January 1856, and by Major Horsley, Civil Engineer on the 

18<ii May, foHowing, 

18. For constructing a new road from Trichendoor and Oodon- 
goodj, an Estimate of Rupees 2,827*4-0 received tlie sanction of 

Ooveriunent under date the 15th Jwuaiy 1858, and work to the extent 
«f Rupees 100 has Wn done during the period nndar eonriderolion. 

\ U * Dttrihgf i rntmths, pnder report, some gravelling and earth 
Ijp^tng. have b^n the Rm^ Nos. 1,-11 ahd 20* on Emergent 


Boad Bo. 10. 


Road Ko. 12. 



' ' '.'t J.i * < T. .'i'* J-W.V 




uocr, on^tbd 




;♦ Vn^i.'£A ^ '■;^f4£!-';<^iilV 




poslii of 5'yJ- 

19. , ..The.-aW^;ia^; jift^’’' i:i^^. 4 i i4 » 
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Higli Koad, 4, from Madura vi-^ Sautloor to Palameottah ar.d thonoc by the } 

Aranibooly Linea to Travancore. ' r-- Name of '\^’orl£. 
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Tabular Statement shariutj the prfujresi; of Hoad frorlts in 


Description of Work. 


r 


Constructing n. Bridge of> 
9 arehcB each 30 by 7.i j 
over the Veypulputty [- 
river in the fcjuuttoor I 

Talook J 

Do. a do. of 15 arches ^ 
each 10 by 10 over the > 
SauUoor fiver in do.... ) 
Do. a Platfonn Bridge of\ 
11 von U over the Au- f 
soor Oday in the Otlu- C 

pedar uni Talook J 

Do. a do. of 3 vents over 
a Jungle Stream South [ 

Do. A Bridge of 6 archeH*\ 
across the Numbeeui'/ 
river in the Vullyoorf 

Talook ; 

Do. a L’latfonn Bridge of^ 
G vents over the Uda- I 
caraputfcy Stream . in f 
the Sauttoor Talook... J 
Baising and' gravelling 
road and constructing 
Bridges, &c., between 
ralameottaU in Nel- 
lianibalum Talook and 
Panagoody in A^ullyoor 

Talook 

Do. and do. road and ex-"^ 
tending Bridges, &o, 
between Shadykhan’a I 
Chonllry and Swlo- f 
clienum Moodeliar*s 
Bridge 
'Amount < 

Estimate for do 
lOtdinavy repmrs to por-* 
tions of Uie above line 
ofroadbetweenAusoor- 
jnadn m A Oaelumpntty . 


2GtIi Sept., and’) 
J»l Nov. Iwoo ' 


Date of Govern 
meat sanction. 


do. & do.. 


Plflt Dee. 1S51... 


do. 


do. 


loth Jan. IS55... 


do. 


IDtliFeb. 1855... 


7 th April 1855... 

^mUFcb. 1865.,. 


d 

s 

m 

w 

*?! 

o 


i 

< 


C. Bs.jA, 
10,3131 4: 

t 

2l.,G201O 
2,570 

558 Hi 

8,850 

1,U9 


7,170 


1,6951 


2301 

o 


2.l02! 


!P- 


^ ... 


s-*- 
'i s 
la 

yi o 
<0 o 


5 * 


C.Ks, 


0; 8.753 


•01 


6J.1 

n<T 


oj i.iSiHbj 


/V.T. 


01 3 


12' 8 


1». 2 


lU 


t»! 01 


508 


2,976| 


}-M57| 


O' 7651 

1 1- 


lOi 


3l 0 


0 | 9 | 
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HEI'ORX FROM TUE 


Tubular Statement, 


-a 

o 

is 

0 

1 

1 


^ fcijs , 

^csss 


3 -a 


l-S 

« § s 
» 2 

|it ^ 
h^l? 

o e^•e: « 
o 01 o 

•T3 3 ‘G 

gO*cZ-^ 

;3 


g§c§ 

!!cBH 

i"1 

^ o S 
a . 

"* fcg £ 

Sr3 ii i* 


Description of Work. 


Raising and mcialling^l 
road and constructing 
bridges and paVeinent.s, 
&c., between Sauttoor 
Bangiilow and A'uclia- 

kara.putty....» 

Do. do, and constructing 
bridges and pavomonts, 
between Gangigooudan 
Bridge and Bbadey- 
khau's CbouHry in the 
N cllinnibatum Tnlook . J 
Constructing a portion of^ 
road bet VA ecu A^icha-( 
Icaraputty and Oose- ( 
L| Jumputty / 


Do. a Platform Bridge of 
3 A'cnts cacli 5 by 6 i 
over tlio Becvalavcn- | 
caul Chaujiol imd con- I 
strnotiug 4 Tiinnols on ( 
the road in. tbe limits 
of Ivadayajidloor iu I 
the Teucauscy Talook.J 
Raising roadin the limits A 
of Klluniee iu the Ten- ? 
eauboy Talook J 


Constructing a Bridge 
over ibe Manaloor / 
Channel in tbo Sun-i 
k^^ninafcovil Talook . ) 

|GrftvelUng road between') 
SoolocbcDum Moode- ! 
liar’s Bridge and Anoo- j- 
pot) Miuidat>uin in tbc 1 
IS clliambalum Talook . ) 


Date of Govern* 
ment sanction. 


iaotii Oct. 185:^ 


do. 


do. .. 


From funds rais-^ 
od by A''oJun- / 
tary oiibscrii)- ( 
tions ; 


Emergout. , 


2d Juno 1856v 


Dwcpctionary.. 


Ml 

<#.1 

0 

1 

o 




24745i 0 


|P. 


9,9^11 


oi 0 


7211 


322! 


499 ; 


768 


5! 0 




§- . 

11 

« o 

. , a 

’SR 

-S-S 

gs 

a o 


C.Bs 


A. 


418 


236 


558 


iT?. 


0 ^ 


0^ 
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RBiujar FiioM TUfi 


Tahular Stafewent^ 



P. R^A.PiO. 


tfl 

ai''* 

s 


^ RjiiKinfif and repairing a*\ 

iUridge in the limits of ^ Emergent 

Cmideapairy in do j ♦ 


I Re-constructing 2 Plat-I 
j form Bridges & 2 'run- | 

1 , uels in the limits ofi y , 
J SecUiapudnmnelloor & f 

I Poodoor in the Shor- j 

j luadavy Talook..,.^..,..J 


6. 0 


1861,. 3,36t) liuflf i) 0 


Unising road and cxiend.*^ 
ing a Platform Bridge 

in the limits of Ellenjec »• Emergent..... 607 u 0 30B1111' 

and ’ Pranoor in the 
I'cncausey Talook J 


Raising and gravelling"' 
road and constructing 
Drains, Bridges and 


S ;9 gJ 
g £3 S 

d 

S r-^^ 

d|l 

I'- 

§ S if 
Pi5> • 


Drains, Bridges and 
Tunnels on do. in the \ 
limits of Shernmadavv j 
T^angoonairy and Vul- j 
lyoor Talooks J 


i( 

J ^ lOtli Jan. 


3,17Ri 3i 4 2,61)1) 7i «> 


Constructing a Bridge ofl 
36 by y across the Afoo- | ' 


nolloorin the Tencau- j 

• sey Talook ' . , , * J , V 

Repairing road bettrwm^ ' 1 ! 

Teerookanungoody aiid . ' ' vj 

Panajfoody ind WO' -l 15.1. j-j, ,1855 . 037 1» 0 79l 4 0 

struohng 2 pavements i»oo..v. ^ j. } 

on do. in the liniits of 1 o' > ! 

L| VulleyoorT4oolt.v....Jl J ' I 


















' ^ Hoad No. 11, from Tinne- 

osd No. 12, from Palamcottah to Tri- j Telly viS. Shernmadavy to ^ t 

cheudoor or to Armooganary Salt Pans. junction with Koad No. »-• [ Name of Work. 

10, at Colladacoorchy. j 


OTl'DttT THt; 


Tabular Stntemmt, 


_ 1 |D»te of Cov«Ti» 

Pesetjptionof Work. | „io^^ sanction. 


■;C. Ks.',A.|P.C. ■Bs.lA.'P. 


I lUaiainf' and (?vnvfillin(t'\ | | 

! j ro<ul in the liwiU of/ 32fl:l5j 

f! Panttaputfcoo in the f ® i i i 

I Nclliambalum Talook.J i | j 


ol 170 s; "A 


Raising and gravellin^l j 

Road ill the limits of j ♦ ! 

Ungaiuungiilum in the 

Puijjohmal Talook and i y * 1854.... 6 

in tlioao of Thejithore- ^ 

paiiy and Alvartiaevcl- 

lyin'tho Strecvygoon- 

tum Talook .J 

Repairing Road in thq'S | 

limits of Tlientlicrc- ( jf 42-7 

pairy in the Slroevy- \ Emergent ^ 335 

' goontum Talook, J 1 .| 


jRcpniring road and plw- > j 
tering 3 Xaim<da > 


' Iv^ 31 


















JSew Road partly oaEoadJio. 14, and pai-tly -n a -kt cm f -oi 

on Road 2io. 15, forotmnoelii^Trichendoor Road J'lO. 22, from Falamcott^ via 

the CSi^bafa olthePunjahmahalTalpok with Singecolum to junction with Road h* I^fone of Work. 

iht'.'ar^candpopulaaaTownofOodaugoody . “ No. 10, at Calacaud. 

near the sea port of Cookeagampalnm. 


ISO 


mT6m VR<M THE 




Description of Work. 



1 

‘eo 

Date of Govern- 

ment sanction. 



Cm 


o 




§ 


i < 

3 

! 4 



Raising and gravelling 
road and constructing 
a Bridge and a Tunnd 
on do. in the limits of 
Veoraragavapoo rum 
& Cookvanikapoorum 
in the N^ii^i^balain 
Talook...T. 


^ Amount of Esti- *> 

mate ) 

Deduct cost of] 
earth work 
exeented fror:' 
the funds pro* ^ 
cured by the I 
f Sale of Ave- ! 
nuc Clippings, j 
Deduct amount' 
paid from the 
annual discre- - 
tionary ollow- 
anco 


rC. Rs.A.iP.O. Rs.. 
1,139 s! 6 


L Total deductions.. 


Remniningsanc-^ 
tioned by Go- 
rernment on 
the 20th De- 
cembur, 1853.^ 


379;U| 01 


31 7 6 


411 si 


Constructing a new! t 
road with Masonry 
Works between Tri- 
chendoor and Wood- t 
ungoo^ in the Pun* 
jamal Talook.; J 


15th Jan. 1865... 2>827 4 CJl 700 (M g 








Do. up to Slat- April,. I 















Hoad 2S’o.20, from£ttmpoorumTiaMimjanaicEen> 
putW. &c. on Hoad ^ o. 8, to Streevygoontumor 
via Peroongolum and Yarel to junction with h-^ Name of Work* 
Hoad No. 12, at Cooroomboor. 
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heport from the 


. " DccriptionorWork. 



C. Hb.IA.iP. C. Hs-iA.lP. 


Haifiing ami gravelling ^ 

Hoad in the liniiU of f Emergent., 
C ooroomboor in the i ® 
Punjamall Talook J 


350 14 01 51 0 0 


Constnicting a new Une" 
of Road with Masonry | 
works 


69,9344131 0 


0 0 0 


Do. Do.^ Il2th August 1856.1 67,863111)1 o| 0,' oi 0 


Tinnovclly, 

31st December, 1866. , 










Do. up iaBlst Apinl, 1 

















nuponi I'ltpM ruF 
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From J, Silver^ Esq.^ Collei^ar of Coimbatore^ to Colonel C, &\ Fahrt^ 
Juiq.y ChieJ FtHfitioery dated lith June 185(5, No. £80, 

JSlK, 

J. With reference to lSjk.tract from the Proceedings of the late 
Board of Heveuue Depurtmeut of Ihiblic W'orke dated 11th February 
1851, 1 have^tho honor to forward the usual Statement of Road repairs 
for 1855, with au ac(*oiint exhibiting the amount of trade on dilferent 
Boads in Uiis J>b>trict, and also a further account, showing what por- 
Uotxs of the work buuetioued by Ooverumciii, have been completed, and 
what in progress or yet to )ie conimonced upon. 

No. 1, Roftd froni Conuba. ^tatc and usefubess of this Road 

tort to M<?tttpoIIiem. noticod in my Reports of past 

years, to need recapitulation here ; but a portion of the road having 
been so greatly injured by freshes m the Siuiganoor Nullah, was almost 
impassable ; it was jnit into repair on emerf .^ey at a cost of Rupees 
£,353-10*0. Vide leUer from the Civil Engii^'er 7th Division dated 6th 
March 1853. Rupees 600-0-0 were also cxpcntjpd on this road from the 

amount of general sanction lor Rupee*? 10,000 
for the relief of the poor when from distress 
many were suffering almost to starvation. On the 15th Marcli 1855, 
the lute Hoard D. P. W, also sanctioned Rupees 1,S00 for metalling the 
road in question, wdth Jelly in places where tlic work was most requisite, 
this sum was likewise expended carefully for the intended purpose. 
!B|pg thus repaired and metalled, and often inspected by mystlf and 
my Assistants, this much used line of road to the Neilgherry Hills is 
now in a tolerably cillcieut state. 


Bated 12th Apnl 1861. 


Coagtruotion of a Bndge over Tap- 
pel Ohavady pullum Kupeea , . 
Do, do. Tidarasy Covil pidluio Ra 


2,470 
. 3,770 


6,240 


3. Construction of £ Bridge 
for this road was sanctioned 
on the 80th October 1855, as 
particularized in the margin 
amounting in the aggreg ^ to 
Rupees 6,240, and which w^hen cempleted, will add to the coiiveni- 
enoo of trffie. 

4. The annual allowance sanctioned be- 
tw^eenWaliiar and Coimbatore for 1854-55 
and 1853-56, was appropriated' beneficially in metalling the road by a 
permanent establishment of 12 Coolies, as detailed in para 6 of my 
Beport for J85i dated 2 let April 1853 No. 111. 1 have always bad 


Ti*uQk Road No. 5. 
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this portion' of foad utidev my sole matiagemcnt, woirliti^ the btoaU 
permanent bodjg of Coolies thi*engh ftn' old intdlige# DufMar - of my , 
Cutcliorry, and though difficult and greatly frequented liiie i' its W>ndi- 
tion does him’ and them much credit, looking at the smaH -ainouB^/and . 
large extent to he repaired, through a very had soil and jungle. ' ‘ ■ 

6. This portion of the Trunk road requires ' little nio*^ for 'the ' :, 
present; considerable attention having heeiii long paid to its maintef-’ ;, 
nance ; the jangles, on both sides of the road, were elearod for 
tonse by Ryots by granting the lands for cultivation on more favorable . 
terms. 

6.. A sum of Rupees 615 was sanctionod by Govemmrmt . on 
the 14th Matdi 1854 for metalling some^^ortion of the road vf’ith Jelly 
where it greatly needed that work ; the amount has been . fully appro* 
printed, and that part of the line is now easy for conveyances and . load* - 
ed Bullocks even in the wet season. A Bridge was constructed lately 
near the 10th mile stone under the sanction of Government dated 25tli 


May 1852. ‘ ' 

7. Construction of another Bridge near Avenashy on thq same 
road Was also sanctioned on the 16th Becemher 1854 firf Bs. 3,168-9-0. 
This work has been nearly completed, and it will no 'doubt prove d ' 

great benefit. . 

8. Near Perindooray on the road in question a Bridge wasderira- 
hle over a Nullah and was sanctioned on the ahorementioned date for 
Rupees' 1,272-9-0, the work is in progress and will be finished shoridy. , 

i>n Jlupeos 6,419’"5*0 

As per sanciion of Oovcmniciit dated ( g Qjjg j 0 , . , , i 

goth December 1831 J ’ are also ordered for the re- 

D^do. Util Jtdy 1883 for ropairina) q q pair of this rood as partu 

ajorobdUpomOsByoortoChittody j . inltbomawrin +W* 


' A iJridw near tSwmianpoUiem sane- •• qa* , ■ • g 
ttoirtd oatho 191b ' Aiigrtat 1864... j 

Do. do. near JCaroomuttumpiUty dated) 0 

ihth August 1854 ^ .'••• i ’ 


* are also ordered for the re* 

146 4 0 

8^0 0 0 parti-t 

. " diarized in the niargin,thii 

^ ^ sum has been dishuraed 
1,006 1 0 carefully, and the roadie 
1 i* A nowin fair condition. Two 

IjTOU IZ 0 , > i 

.. Bridges were sanctioned at f: 


, i^|65 19 0 dificrent places marginally 
noted atoonnting in the aggregate to Rupees 2,865-13-6, but as per 
Civil Engineer’s e^seqimt auigsfwdwb* ite.eonstr^^ioK .pf tfiOilahoya 
Bridge was .postiwned, and the whole amount waa orileted^ to he appio-f 
priated.% the repwir of the Trunk ro-ad, this work, when finifhetf, ^ill^ 
add. mwh to the iv'cseut efficiency of tlvc ednunnnkatiort, . 



iafl 


KEvonx, raoM tpe 


Ibi the Sttpfrint^tot of ^llowaoce rosjuested in 

“»ylefc<^^;oftl»eaStiiMiqr l#55N0:i49of 

. • nwintoiniBg tte, wad in - question, will, if 

sanctioned, save much loss that must be atherjtiw eastained by Goveio. 
meat for largo estimates hereafter. I therefore request that early sane 
Uou may be granted for the eaW, allowance. , \ . 

A* ' > . ■' ' , . 

1 1. On this ro&d there is a J uugle stream 


B(kd tO'Ssran^pat^ m fla* 


VIST 

.bi^bmt «dli(»^(«,h»duriiiglherian,'«»so«i.ii grot oh. 

Btaclo to traffic on that road,. but the Coyemment having lately been 
St^M^ ‘^^'aujtation pWsod to sanctionV Rupees 8,000 . for the 
' *** constrnctiou of a Bridge. The work is com. 

mwic^ in the Engineer Department, the Bridge when constructed will 
undoubtedly greatly benefit the travellers, &c,, * 

12 . For the Gnzzlehutty Ghaut and road»,en annual allowance of 

Enpees 200 exists as per sanfetion dated 28th March 1 848, hut it is quite 

in^i^iwte to keep the Ghaut in common repair or practicable for even 
lolfficd Bullocks, I beg therefore to recommend that the aUowance may 

. mcre^d, for though the Hussanoor is tlxe newer and better Ghaut 
/«»• distant, yet many large ViUages lie just above and below 
the old Ghaut, which still do, and always will, use the Guzzlehutty even 
; Wits present, state, bad as it is, which I Jwvc lately seen. All other 
r^u^sanctioned to tlie said road in 1853, have been nearly completed. 

. Nw w»4d fKTO tho foot of ^3. As i-eiJortcd in pnra lO of mv letter 
tboVihisimoopOlMHrt to Vsla. +>.« o, * * ,bA ^ ■ 

laooudy. _ • oi th®2l8t Apva,1850NQ. Ill, thecon-. 

•Por wantof workmen in con- of this road Was delayed,^! but the 

Suttimuagaium neo^ry arrangements baye been not^ade 

f . A, ’ ; . the completion, Shortly, of a portion 

ofihatroadremamrngtdbey^^^ - ^ ^ 

.-;-^i7.^erortnst«ic%h' of the KnUaur • 
, '■ J . i»ttme Bridge was sancftloned on the 8th 
Rapees P-I-O and the work waC gim ift.«oatmct 
uy the Ci^lBngmeei?, was.i^ |tc«j^ it w^^ 

Uoahes m the nver. A further sum - #,. Rtfoees, 1,688,7,^ ancead. 
yanced for that work as 


.. for ttftt wdrlt ^ 

yilpril 1 850,, the is ttr 

lii^tcruk^t IbrniltbA. 
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15. On the said road agaii) . Biquies 

for coi'^ructing Bridges slwrtly to he begun 1)y Lieutenailt HwoUton j' 
funds having been placed at that GentlBm^’s disposal in the nearest 
Talooks as suggested hy the Civil- Engineer. •’ 

16. The construction of a large Bridge over the AraraTOtty rivw , 
near Caroor as sauctroiicd in the Af inutes of ConsnltatiOu of the 8th March ' 
1856, No. 365, will add full elBcicucy to tlik purticulai- conununication. ,, • 

From PuUadom to Dol.ra- 17. Rupoos 1,265-15-0 were Sanction^ 4 ' 
poorum. yje 22d January 1852, and the work lias 

been nearly completed ; t].«e cause of the slow progress is in c6nsoquenc<f' ’ 
of the scarcity of wortiriliri, and their having been employed in othe^ - 
important and large worts in this District, such as Noycl Biidgo, Kail 
road and works of irrigation. Measures have however been' -taken ’ to' •' 
bring the work in question to a close without further delay. 

From ruUachy to Paulghaut, 1 The metalling with Jelly of this road 

was sanctioned on the March 1855 for 
llnpocs 1^525-13-0. This work has been very nearly iSnislied under 
supervision of a Darogah and the Talisildsu* of Piillachy^ tunl .tbc ac^ 
counts will bo cIostkI in a few weeks, the road is in good order, and It, 
great convenience to Travellers and conveyances. 

19. The repair of this road sanctioned on the 23d October 1853 

for Rupees 700, luis been completed; and the accounts will be4«aUy 
closed in a few days. , 

20. The Meengaray road was finished with the exception of a 
few drains, which ai’e in progress. So-poouasthe latter works are 
don6(jl!^e accounts will he settled, and Bills forwarded. Rupees 90Q ^ 
have been sanctioned on the 30th October 1855 for the construction of 
a Bridge and 2 drains more on the samo line and the work will bo donei 
shortly. Tlio repairs sanctioned on the 25th January 1856 for Badi^ 
keepolliem and Dhjirapoorum roads are in char^ of Captain Shand. .; , ^ > 

Coimbatore tttcLmopol^ . , 21.. . Two Bridges 8a«ctioaedb^;. . 

the .14th December 1654 for BW 

CbinlamonyPullim Bridge..;: 1 . ‘ pees 1,058 are ^der constrntf^ 

V y > , , , , . “ A ’ ' « ' ' 

tion, and will he cqmplet^ slpCPiftiy. 
Rupees 350 wer* also awtliorizcd on the 8th April 1850 for wijkHriug^ 
,ft portion, of the said road, and'tlie amount is in coin*-se of espienditnre. 
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IlEl*()UT FROM TnE 


22. For constructing^ 8 Brxlgcs on this 

UaHHonoor Ghaal and Hoad. 

road between Sutteauiungalaiu and liennaiy 

nut tboy nw now stopped Rupees 21,600 were sanctioned on the 
under late oraors. ^ 

25tli January 1856, os also Rupees S, 500 
for conslructing a road from Ilassanoor to Collegall. Funds were pla- 
ced at tlie disposal of Lieuteiiunt Chrystie AssistanK^ivil Engineer, who 
lias cliargc of those works ; the difllcully of procuring workmen in this 
part of the District, was fully reported *in Para 20 of my last report ; it 
still exists, and I need only mention one fact, of many, that of 5 
carpenters lately induced to wo^rk there not one escaped \ all having died 
of fever. 

23. The Bridge over the 'Rowany river at Suttinmngalum will t 
finished ore very long ; the arches havino* been all turned : a sur of 
PupecK 3,000 lias been advanced for this work as per letter froir the 
Clivil Engineer dated 7tli April 1S50, l^esidcv lupees 3,200 sanet /ried 
on the 2C(li Januaiy 1856, on a siipplcinental <stiniate. 

From CoiiubatoriJ io IMadura via rulluclu'y. total amount sanclioil- 

4 ed for the repair of this road is 

Suppicmoiitttl Do, . 8.(K’O o. Rupees* •10,9()()-1-0, and the work 

40,90 J-4- -g uuder the superiiilcndenec of 
Captain Shancl, and it is expeeied tliat the work will l;e liuislied iu a 
few months for Puldic use. . , 

jrroin Ooiuiimtoro to Sutti- 25. coiistraclion of two Bridges on 

uiuiifialttm. j.oacl has been 6aTi(?tioiied on the Sili 

April 1S5G for Rupees 1,050, and the work is going on under the superin- 
ieiulciiee of Overseer Wright, on the 28th Ajuil 1856 a sum of Rupees 
425 was also sanctioned for a Bridge and for repairing a portion of the 
road in another place, and Mr. Wright has charge of this work afio. 

From Coimbatore to Tadacum ^6- nrc two Sanctions for repairing 

ttud tbeneo to Oolucamuiui ^ ^ this road dated 25th January 1S4G ; one for 

Ilnp<!?e9 975, and the other for 'Rupees 3,300 the former work is 
in progress. 

27. The repair of these roads 

ITongbicni to Errodo Bupeos 1,000 ' • i 

K^;jighu;m to Pavimiooray . . were sanctioned on the 12th April 

Cotloovor to Aunoor 2,000 v i. ji p /i i 

— 4000 progress of the work 

is not so quick as it ought to he, 
from want of sufficient Coolies as already explained ; arrangements have 
however been made for early completion of the works,- 
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Bonds on the KcilgUcrries. 


28. The construction aiul repairs of seve- 
ral roads on the Neiljjherry Hills arc under 
the charge of Lieutenant Stewart, Lieutenant Hatniltou and Soqeant 
Hopkins the Hoad Superintendaut, and the works are progressing fast. 

29. The 'Chulhrum and Davuslanum surplus fimds in this Dis- 
trict were placed at* my disposal for the improvomeni of the cross roads 
fee. under the sanction of Government on dillbrcnt dates a sipall portion 
only of that sum is still in the hands of the Ttili.^ildars. Maiiy cross 
roads having boon repaired in. 1 855 from that fund, I sliall forward a 
separate detailed statement for the same when llie accounts are finally 
closed. 


30. The charges'* incurred for roads and Bridges gcncrnlly in tlio 
low country in 1855 amount upon the average to 19-10-7 a mile in the 
low country, and to 97-2-3 on the Neilgherrics, or 55-2-1 0 in the 
aggregate, or Rupees 6-1-9 more than average expenditure of the last 
j'ear whicli is iu consequence of a large sum sauciioned and expended 
this year. 


31. The difrorence between the amount of trade of last and 
present years, needs no explanation, when the nature of the season is 
taken into consideration. 


82. Ill speaking of most of these roads and ghauts, I may add in 
conclusion, that I believe I know every locality, and luivo visited tlic 
spots in company with every one of the 1 Engineers wiio have been iu 
the District, Major F. Cotton, Captain OiJihterloney, Ca]>tain Ludlow, 
Captain Francis. Many of the roads and spots I have saen quite lately, 
liav'iug made a point of riding over them, especially the worst ; and 
witijjout nndua egotism, I believe I may truly say, ilie roads and com- 
munications of Coimbatore generally, have considerably improved in the 
last 5 years, with reference to the veiy small and dLscouraging allowance 
now 1,500 (befi^re 600 ) for the whole of tliis large Di..trict, with which, 
under my owui supciwision, and a few intelligent and trained* Peofas, 
with some Village labour, a good deal has been done. 

I have, &c. • 

Coimbatore, 21th ) ♦ li. B. thomaI* 

June, lb35. J Collector. 



Coimbatore to Metoopolliem. 


liO TlKI'Oin FROM THE 

^taiemeni tliewing uifiat portiana of Hoads and Bridges sanctioned hy Govern- 
commenced, as well as the IVorks proposed, but not yet 


Amount of 


Completed 


JU lA.iF 


vrutnlUng Avitb Jolly ot\ ( ^ 
tlio ubovo Koud. .... ) 

Do. tlo. do. ... I 

v\>nfltructin^ a Hridf^c e 
over lilt' Tuppnl Clin- ' 
?«dy ruLIum... . ( 

,'ou*itviu'tini; a Hndgc’j 
oVi'r ll'o Yalardftv V 
CoviJ ytrwini ) 


Vs per LottOT n'J 


IhoCivil Kngii r, ^ 

«» 

(Litod 6th Xl w.ch t 


1855 ; 


tloTemmeni snuc-T 


tion, dated 1 2th > 

Got- 

.V]>nl 1854.......) 


loard Baiirtion,T 

i 

dated I5th Mure]) > 

1,800, 

is:,:.. . . . ) 



lOverriTiicnt ^tanc- . 
turn, dated 30tli J 
October 1855 * 

Do. do. do. . 


Annual Allov^ance. 




n T» j /* f Vs per s.'inction oH 

Ropninus Boad from j aoVom,.,r„ldKted 
Coimlmtoro to 1st .lulv ISM.!- 1,S7012< 

hav, lulu's W,fni longs j 
6, and yar*l 146 ^ 

f I’Vom Jnlv 1855 J ^ . 


f I’Vom #7nlv 1855 ^ { 
I (o Jimc 1856 ... s\ 


Amount ftpprMwiated" 
for DaniworlJSic, be- 


ing tbo iinexpouded | Vs per do. of do. \ 
portion of the amount 19th August 1851. / 
sauctiouedfortliecon- j 
ati'uction of a Uridge | 
at 01iinuaunvnkarny..J 













COLLECTOR OF COlilBilTOllE. 


Ul 


7nrnt, have been comphted or are in progress, and the poriion tehich has not lecn 
sanctioned in the JJislrict of Coimbatore for 1855. 
















Trunk Hoad from Coimbatore to Bhowanj 
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RKPOItr FllOM !«■ 


Statement Aeumg what porttone of 


Amount of 


Particulars of the Works 


Date of the aanction 
oi Q-ovopnment or 
Boa»*d of Revenue 
D P W or Ciuef 
Hngmoer 


Completed 


iMoidllmu m\\i Jolly 

3 2 I from Oounbatore to > 
® A^onllehy ) 

■Kopairing Rond fiom' 
§ tlic ninouni emu tioii- 

Q ed for (onstnictiug u 

Bridge m ai Ohm 
nioiDpolluMU ^ 


Construction of a Bndf o 
near tlio lOlli mileJ 

3 

Metalling with Jelly on 1 
thoabo\( Road J 
RipaiTitig Road from 3 
Coimbotoie to A\c-> 
naahy 1 

Mofalirng with J^^lly on \ 
. the above Hoad. / 


Repairing theRoad from' 
tlia amount saiutJon- 
g od for a Bridge near 
P (^aroomuttumputty 
? Consti acting a Bridge' 
w and raiBing the road 
on tlin West aiite of 
Avenashy % , ^ 


Construoting a Budge ) 
and a Diain near Put- \ 
tooT Camy Pullum \ 
Repairing Bond firnnil 
Caniiyoor to Chittodo S 
in fnmk Road, Ko 5 V 


129 lOj 0, 


lllppainng Road 














COtLISCTOR Ot COIMBAIORB 














CoiiStractnig a new Bead from tbo foot 
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JLEPOBI VAOU IHF 


Btaiment thmnng what portiont of 


t Date of the fanottion 
ol Qovernmtifkxt of 
^ JPaiticularB of tlio Woiks Board of Revenue 
2 DPW Of Chief 

^ Rnginaei 


Am<nint of 




I Cotistruotii.ff « Bnagc-I As pw ««i»cho|» < 
I or <m. Areh «,to 8 s OOTommcntiUi 
I tlio ,T,i,.gl« Stnmn at jj 

S BcUody J 


Annual lUlon once for th©*^ 

(}^uroUniitto Gluiut 1 At per do of do 1 
hot)) Apiil 1850 to f 28th March 1816 / 


hot)) Aptil 1850 to 
March 1853 



g 

*1 Constructing anew Road"] 

W irom the loot of tho I is pear do do of 1 
3 Hassattoo) Ohaut to " 27Ut May 1868 / 
I Valamoondy J 


do. do. 


Do. do do 













OOP^pCTOtt rolVBi);3(0%S. 
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RBKOB'r VHOM THE 


Statement sheKing what portions tf 










COLLttrOR OF LOlMlU^OttK. 


1J7 


XoaAs and Brid^CBy 














Road kft^iig from PaUacbj to Panlghaut. 


U8 


REPdlltFEOM TfIS 


SiaUmeHt thming v^fiai poHwnt qf 


Amoudt 



HotmiriiMf Road from j 

Puiiiijluy a« frik* &6 ( 
Pa!iJg>»aut . \ 

McluUing vi itU mid j 
a Diiim on the ahovr' s 
Kuad. , . \ 

Kquuring JRoad and 4 
Dram fi’om JMarche* ( 
iiui( kunpolliom tu An i 
nainjlay Dnngalow / 
UepHiiing Koad and'j 
^oiiBii noting Drtims f 
from Pnilttchy to Miu> C 
dionaiohenp^iam.. ) 
Ropiunng Road and^ 
coniitruotiltg Drauofe 
from MwlionRichen- 


Aapar do. of do \ 

20 t)i May 1 $& 1 . i 

As per mnction of | 
the Board dated ? 
2 jHh Aloroh 18&6 J 

Xn potBimclion oT) 
Uorernnieut dated 
20Ui Out. 1858 J 

(As per do. dat^ 1 
m Fah. 1858.) 



Ua par do dated 


As poe do. of do. 
dCMh Oct. 1855 













entttwvoa oux (oiubai«»b. 
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3tottdt it ltd ^<f.— ) 

















KKJPOjRT TOE 


SMement shewing what p&rtumi 


Auujunt of 










COTXKCtOft OF COIiTbATOIlK. 
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Mait and Bridget, 















S^imngroaJ ImproTiog road from For conatructing two { Sepainng road and coxwtructing Bnd- 
Iroffl Konghi' Coimbatore to Keil- Bridges betwem Counba- ' gas from Coixobatoie via FuUadiy 
eiatoKrrode. ghemes via ^dacum tore and SateammigaluiD | as far as Ambravalby Biver 
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moijg 'TiTK 


Statemeiit theifimjf MMt 



Fartiralsn of the Works 


Date of the M»otk>i{ 
of Oovenimcstt or 
Board of Bpvenua 
D P. W 01 Ctof 
Engineen 


of 

^ ^ A ■ ■ ^ 

completed 


Repairing Uoadand con* ^ 
Btpuctmg is Bndges f 
aadSali^jofSuperin i 
tendenty Acc , } 

Supplemental Estimate) 
to do. . «t«, j 


As per (lanotioA oi i 
oninumiftMied 

27 th iilay ISdd J 


Bo do do 


oaoiun 
From Tadaoum to Cota- ^ 
camund ) 


Road to Ta- 1 As per do of do \ 
/25th Jail 1856 / 


25th Jail 1856 
Bo. do do 


s per do. of 
I2th Apnl 1854./ 











COtLLClOn 01 COlUBVTUftE 



20 
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iiLvoiii mou inr 


Htainnent ihemng whitt portions of 


I’artiiulars of tlu Woiks 


Dftto of <hc Bftnotion. 
of Go^cru]ntnlt oi I 
Boird oi B* } enue 
Dl*WorChiti I 
Engmoor. ' 


Aaiouni of 


Competed 


'SisO 
bJI I 


From Ta-jaruni (o Oota ( | OmTnimrnl'Z.'d 
camun.l ( Ufh Aj.ul IS' 


Bs A P B> (A IP I 


k*lli 

I ■*- 


Do do 


0 . 0 0 0 \ 0 0 


) 5 . 7 U 0 0 0 0 

tJu Jool oi 'Sugoor ) ^ I I 


CIiMiiing Junglo froml 
St ogoor to SOTO / 

r Repairing Road from ] 
^ tlio foot of Setgoor I 
% Ohaut to Cliuckarul- [ 
^ lull being 13k milca J 

^ f 

Pay of Supenntendent j 

oi theabore Boad 1 


A*^ pop do of do 1 
lOtb Juno 1853 J 
Aaperdo ot 
d^ dated 
17th Fob 

1833 R^ 5,485-4-0 
Aspindo of 
do. dated 
15tb Apnl 

1853 Bsa 500 - 0 - 0 ' 
6 , 9 » 6 -l- o| 


Deduct Amount to be charged to ) oiu' i V « 
the Malabar Diatric t i »&b-l-U 


Bcmamder 


5,029 3 O' 


COTIItlOR 0> (OIMIUlOllh, 


r>5 


^ads and JBHdgdB. —(caniinuM ) 






Soad on Hie Neilghemes. 


IIEPORT FROM THE 


Statement thtinng ioJu$i porti^M of 


Dnt^ of the Mnoiioa < 
of GoTeniment or 
Boerd of lievenuo 
D, P. W. or Chief 
Engtneetr. 


Amount of 


Cni^fmrtinaj Road bc-*\ 
twmi Jaekttlabrthand ( 
Got icamund tw Klk l 
Uul wwlclle . J 

Complotiiig till* Work | 

Mftkmif a out lu'roqs tho \ 
Kiitj Ghaut . f} 

Kor the nliore nork be- ) 
low tlu Ghaut . . > 

Do, do. do. ^ I 

Coristru<’ting Road be-*^! 
tu»Hn Hoogoor and at > ' 


th« foot. , . j 

CouMtructing a Timber i 
llnil^r ) between Koto- v 
gherrv and C’obnoor. S 
CoM-itnid mg 2 Tuiibor*^ 
Bi'idfl; Oh on the Seegoor > 
Ghaut J 


Ropninng Road from^ 
Seogoor toTeppaciiIn- ( 
TOO and purcU.'irmg t 
Tool*, . , . ; 

Vnnual nllowanro for 
rejiwing tho St'osyoor 
'aud Coonoor GJiaufs 
aTid tho Cantonmeut' 
Roads ot Ootaea- 
mniid a. 

f* 

Tracing new line of Road 
from the foot of thc-j 
Ghaut to Goonoor. | 1 


Vtj of Captam Ha^nU- 
ton Su|M?irintendent 
of the abof^ Road. 


As per do of do. 
&th Nov. 1853. 

Bit, 4»00(MM) 
12th Oct 1855* 
Hi. 

20th m 1854 
Rs. 

30th Jan. 1859* 

R». 





coitrcioi. OF conisvioRL. 
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Boait and i(c •^(cmhnwi) 



















JU-POUl IIIOM IHF 

Statement ihocuiif uhat poi lions of 


a 

z 

I 


10 ' 


it! 

I 

g 




£ 


Particulars of the Works 


ll>nteof the aanetiOnl 
of GoHTumont or 
Poard of Rorenup 
1) P W or Ouef 
Engineer 


lEopairing and impro^-*^ 
mg Rofids at Coonoor > 
and Kotagltt^rry j 

Retail ftig Koftd fiomi 
Ootaramund to Kota- > 

ghon^ S 

Constrw 1 mg a Ri ulgo on ] 
tho Uoatl troni (Joo- > 
noor to Jackatalloh. n 


Re^nng old Road on j 
Uio Coonoor Ohaut • 

iCWstrurtmg 2 limbor i 
Bridgea on the Coii > 
noor (Hiaut S 

|Cons1fiictitig a Tuhbt'ri 
Bridge ocrosa a duti-^ 
gli* Stream at Cooiiooi ) 
RmHUnng Rond from ^ 
Coonoor to Jaokatal- 
Ult and the Road 
leading to the Goiir- 
iior OuneraVs iiouao 
at Coonoor 

Pot improTing Bndle/ 
Path from Coonoor > 
to EoiaglieR 7 . \ 


Vs per Bftnction of 
Oovemmontdated 5 
19tlil)ec 185 K ) 


Amount of 
Com pitted 


|1 

18 


Bs 


lIGth 


do 


|Board*s aanctioiO 
di^ 30th Marcdi [ 

1855 J 

[OovoniTnent sane- j 

turn, dated 28 th j- 
Maj 1855 J 

Do do 24tli Fd) \ 

1856 / 


iBoard’a 
dated 7th Ma) . 
1865 . ; 

As per sanction of'j 
Mammut Board, f 
dated lOth Aug C 
185B. , ; 


Total Amount of Work sfmotbned from } 


Boimfriiig CroM Booda^tBoord’a sODotion') 
m the soveml Tidooki r Jl8fch Hisy 1850 f 
from Darostnnum and C6k^<^ m»c-C 
niottmm iPund. J taon^l^tJidyiaei J 
ConaUmjitngBiidgcaOn i 
! the idh>T«>»o5d from > J 2>o. hSo. 

• > m 1 * 


AiP 

o| U 

0, ol 0 

I 

I 

0 0 , 0 | 


0 oi (M 

) 1 


0 0 


0 (N 


21,06« 


lu 


87^73 


4f6B8 

tf 




(HO 


Ofr 


£ 

fl 


Be IV 1* 




0 0 


o' 0 


0 0 | 

J.'j 


I 

0 •»' 0, 


0 0 0 


0 <t 


15 


661 





oj 0 










COtfECtOR OF rOJSTBATORE. 

Hmk Mti MrifyoM, ^e.‘^((ip)^hded.) 


saactioiliitd Estiiiwt!^ ; 












X)ainicteBCOtali. 















£. B. TSdkAB 
















Comparison 



1,06^71 0 0 
























lef 

#* 

Prow IL A. Msj^ ,, (^>Jtrefor ^SalpWy ^ Xiohi^ C. JF. Faber^ 

Cik/^Pnffmeer, date^tttnd Jultf 18&6* 

SlB, 

1. 1 httVA tlie Honor to repoxt on th« irnids and oornmnnioations 
of tHoi S^lcm JDtttrio^ for the year 1 856^, ^ 

8. The Hrandii. rwi bet^^ Yadai^dy. aa4.,9ti|>H<^dnog» 
adverted to in my rc^rb of last year, haa Ham nam^tleti^ irllH ex- 
eeirtion of some Dams and covered Dmne, nr# in and 

trill Ho sliortly ftnuHod. 

5. In consequence of {He tine whioH was Brat ‘'ehoosen for this 
road Having been subsequentty altered, m etated In uy Report for last 

An increase of Kupees 186-10>0 above the original Estimate of 
RiUpoea 897-2-6 was TC(}utrcd fur i^pwtrttotii^ tbaild Dams and covered 
Dr<^, making jLhe Total Estimate amount^ Knpees 1,083-12-6. The 
of woik executed up to the end of the year wa# its, 816-11-2. 

4. The bndges and the road on the Topoor Pass have been oom- 
plcted, and a Bill for tills works was sabttitt^ on the 11th January, 
1^56, and was aauobioued on the 9ih HarcH 1856. IHe atnoont of tiie 
ttoik performed was Hupces 3,686 t5-10 

6. The now Bullock road from Ycrqajld on the Sheveroy Hills to 
Dharampooij , oud a road of the same description on tbo Salem side of 
tlic liills, w.ib completed within the year, as the^ two ivorks Veie exe- 
cuted under the euperintendenos of the Civ^ iSog^neet^s Departmmit^ 
the amount expended is not entered in this ix!p<^< Two Estimates §at 
converting the Bulloch road from Yeroand to Djharampoory into a Cart 
road, one amounting to Kupees 24,600 Ijw ^ jmad fijOttf. Yeteaud to 
Mullnpooram, tito IMlway StsttisH, and ofta Eatitai^ amounting to 
Bnpees 15,280 fiir the road Irom AdasMACoitaH on %[ ^alem and 
Madrid voad to MulH^peOrum, were sanotteasd tha October 
IhfiA These roads had not been qommenocd aSti ye#r» 

87#i 

BMitrossy IgSij sMntmtaig to ftdm 

Ooaoer^ Dhaoramifomry ib the 

Do. Emm Baydeo^ 8# BlS-8r 1*. 

Do. . F|om Dbst«fidq|pKu^ la ^ 7I5-M. ‘ 

imA the rensakmg work Hi 'm 
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7 /3|n rolid fn^ ft arohes 

at troq«}i^pi>ti;||f, on« of at Kia^ga|fowut)ii* 1^ • toad 

Dam ^tmHiy^’B CboulVjr were mvi^a«d an 9th Sl«piejnb«i> 
1964 ^ hat M ^veral impo»tttit inifatiittii warka were in xMMrMi cii cnii.* 
atrneta^ m ihe Aht<iar ^hak, np to. Cha dow of tttr jroar, tiii« Tahsil* 
da^of that Ifakxdc waa tuia^ ^xbrnre wtakmm to hudd' ^laaa 
hri(I|^,i^:^ 6bme^9eMt$ IMeg^'^aite daiii^: ,TJwi. TidMill4i» 1^ 
haah dino^ to proaaed^ the tfatkirith )aaftpqaajyidp,de%, dnS 
oMdf the %ridgVidttsiiit» been OQiafiiletaik 

8, two Bej^ipatea hrid)^^ eovered tlrains^ and toad 

Dfuneti on tho toadhetwa^p Sabm and IVtohiaopofy, i^td the honndary 
of the Salem JHattipt vote ahnetiooed, one amnunting to Itttpaaa 385>7>0 
on the Oljh St^temheti and the other amounting to Bnpeaa M18>9^0 
on tho 19th Peoemheir 1864, dokk to the extent of Kupeea $46*8*6 
bad been perfbmed at the end of the year, and the tesunud*^ ia in 
progress. « 

9. For widenb^ a Cart road between Nunonl and Moganoor, to 

the extent of two yards, Enpeea l,Q66«l*0 yfeio st^eiiooed on the 9th 
Dooember 1854, work to the extent of ^liqpees 988*1>0 had been execut- 
ed at the end of |«e year. The aiow progress m the works referred to 
in this, and the preceding para . is aseribed by the Talisildar, to the 
great diffieuii^ of procuring labonieri. ** 


10. jknSs^bbnhe for making a Bolloek path from Salem to 
Foolajopattjrjl arnemmng to Bnpees $00 ; and another for making a 
Cart toad flr^ Y«4apeudy to Poolarapai^, ammmting to Bnpeea 900 ; 
were aanetibiied on An lOth July 1854 abif wSrk to tiic extent of Bs. 
884-S--10 A the foraMr, and Bapaas 8l6*U*'9j to the latter, bad 


, INa^ Band ooHeorions dw^ tho year 1865, amounted 

to Bn;paee is Buj||>eeB 107-521 iMathan the naiieipta jfor 

SfiS#. 'lfto^W'dA$d»ed1lmc»Ha«A5n# o^ of anbaw, 

i£i aa^l erpead 

bS^, vin.V9»fle$ '9$^, alid the bahtoea ef ibe paat 

yo«i»mowtio|t«d'B^^M17*b«,t^ wnotmt mm^e for 

L descrip- 



ICC 


llBl>Oat FROM TRR 


tion of tho more bubstanliRl ro<td workb complotod duruig the year unHeT 

t$port. , 

Bvidgc. 

Oa the Trunk lload No 5 from Vanjeoibatly 

* to ComampoUiutn 2 S 0 

On Bo. From Coimb.t1ore to Cuddaloro. 0 2 15 

On Bo, From Bangalore to Tnehluo- 

l)oly 1 14 0 

On Bo, From Numcul to Sunkerrydroog 0 0 b 

On Bo, From Alitooi to Il.i/i]ie«r ... 0 5 0 

On l)o. From N.imonl to Moganoor 10 0 

On Bo. Prom Snnktjrr} to Yadapaudy. 0 0 8 

On Do. From Dharanipooiy to Auiooi, 0 1 o 

Ou Bo, Fiom Ootengherry to Sittgara- 

puttY........ 0 1 0 

On Bo. Fioin Sllignrapufty toTn|).itoor ,0 1 0 

On Bo. From llo^ jiTOttaU to Tliiilh 0 13 

On Bo. From Ooboor to Benkcnicottah 0 3 0 

On Bo. From Royaeottah to Kibtua- 

gherry 0*2 0 


Ou Bo, 


1.5. Th" followuig abstract kIw'ws in one vunv, the total bunjb 
disbuiat'd duiing the joar, ou account of works completed by the uid of 
Iht )C.w. 


Bramb newly oonstrnctcHf indusive of old onc«t\ 

repaired f 

Biidges ,Bo. Bo. 

Repairs of roads inclusive of graiclling .nnd eaith ) 

woik.... j 

llond dams * 

Sundry repairs 


086 13 8 

2/.61 14 11 

5>20 12 3 

327 13 7 

334 8 7 


Total 10,133 I ‘ 0 

U. From this sum must be dedncted,Rupee8\l,700, ^vhioh uas 
appropriated from the surplns Fund of the*Topo^*ChoWtQr^ fta the 
brid^ and isiad work vnJliQ Topoor Pass, mwlor the sanction of Oo- 



(OtMCTOR OP S^I,8U. I(l7 

vertiittont dated iho lih April ]*t53j wlnc'i inalto the »uiii aetiaoUy spent 
Arom otlier source!^ amount to Bnpeob h,13.2'l-0. 

15. If the sum of Ilupeoa 8J32.1-0, bo dodudwl from Eupoee 
10/b2>7-8, the balance tn band available for loads, on tbo 31 st Deoem* 
her 1855, was Bupees 2,050-0^8 , of nhioh a sum of Bupco^ SSS-S'O 
renoained in tlio IIo07<^K)r Ticasury, and Bnpees 1,?02-1>8 had been ad« 
Vanced lor works commenced, and rcnuuiung to be executed on iho Slat 
December 1833, 

Ifi. The Trunk road No. 5, has remained duimtf (he year m tho 
sa\'ie had slate as I dcscriligd in last yeai’s report, An Beitiniate ibr 
the repair of the road amounting to Bupoes 2 1,000, has been sanolionud 
since the elosc of i 535. 


17 Most of tho icmaining jroiwls under the Collector’s charge nro 


in tolciable oidei. 


I liavo, fro., 

(Signed) IT. A BlUm’, • 
Collector, 

(A True Copy.) 

T. E. OAflAGAN, 

AsmtaHt Ciril nnffinerr. 


/« charge oj Salem Vtsfi ict. 





COLU.010R OI SAlluM. 


1 

From II. J. Brett i CoUtctor of SitUtt{^ io Cofpii^l C E. F^,n\ 

Chhf ICng^ttoer, doited ^l%(k No, liJ8. 

Sin, f * 

I huxo th6 honor to report on the roaUn aiid i^oniinunjoations; of Uie 
Salinu District, fiom tst Janiwiy lo 30(h April 

2. Tn the 2n(l ]wrii of iny rc'port tor I s5^, I staled that the 
branch nuJ ]»ot\vtcn Yailrtp<iiuly and Scnkorrj^drooijr had liecn cvrnplct- 
ud, iMth the exception of ‘-nnu* Dancib and covered Drains which were 
tlien jTi piufj^ross. The feiim oxpendcit on thpslfc«nrk^*, «!jnce that report*, 
auiomil^ to ltupee‘' The Ehtiniate*for this iwl, ainonnte<l to 

Iiu] I'Ofr C. 'riio woik executed up to JJOth April to llnpeta 

U. The mm sanetionod on the 27th February 1^51, on aeiMuint of 
ihe rei^i nl‘ Uk mad fioni Oosmku* to J):iruinpoorv v\ is Uiipecs 
2,d0i-l.‘hl 1. Thv amount w )rk portoiMod up lo the ai|itl of lS5o was 
llnpcc'5 and irom Ut J.iiniary to 30tli April Rupees l5>ii«9-8. 

The iTi.uImu^ vvoik li ni pro<»mss^ Hus work }ia3> been nuich dtlajed 
from the ditUculty ot procuium Wodder^ mj near the lm<‘ ot Railway. 

J. The am»>iiut '^auctioned qn the 27tli Felnuary IH51, on nocouut 
of the lopair- ot the road from llojaeottaU to Kislnafi'lierry, was Ru^ices 
259-2-1 1. The work perfonneJ amounts to Rupeeb 218-S.l. 

5. 'Hie amount ^aiu (loiied on the 27th Febinary on account 
of the icpjiis of n»ad lu?m Ibiiuinpooiy to Kihtiiaglieirj was Rupees 
?7tl-lU-]. Thu wv>rk {HJiformed muounts to Rupees 7 iS-f-lh 

C. Estimate’S fr)r two bi idcjes on the rood fr<»m Salem to Cuddalore 
were «sanclK)iu d on the 9lli Scpteiubr r 1851. 1 kebiidf^' at XaiaMU|:;a^ 

poouini, ha** been finished, witii the cveplion ot cailh W(»rk, and 

fornunj^ approaches and niftaHln^. The Rstunatc sanetiom d for this 
bvidcje was Rupi»es 1,052-0-9, the tvorK iwrfoiinerl amount s to Rupees 
I'Oll-ti-lO, The bridge fit Woodiaputty hab tot Wen comnieiiced, 
ov in^ lo fioiu<‘ diincnlty in selecting a piopei The xnateinils for 

this biitljjc are being eollected, 

7. An Estimate, anaoiintirtglo Hujpops 385*7*0, t«r ItuiMinji' a 
In-ifls^e and a road (Liitt uu the xuad Jr un Salem to Triehmopoly, hi the 
limit of the Haiuepoor 'I’aloidr, 'W‘ai> s,iuf’th>nwd on the Mlh Septonihei* 
1''5]. The liiu'c'* ^’'‘'5*' wmifloted, vxl Ui« Wiad damisju i>iogfCb». 

22 - ♦ 
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8. Bupees ], 61 3-9-0 was saneiioned on the 19ih Decemljer 1854, 
for bridges, covered drains^ and road dams, on tiie road betw een Salcin 
and Trichinopoly in the Natneul Talook, up to the boundaij|jOf the Salem 
Dietrict. Of the 3 bridges included in the sanctioned estimate, the 
bridge over the Dausenaiken Tope E^yvary Stream has been built 
by the authorities oi the Trichinopoly District. The other 2 bridges, 
the covered drain, and the 11 road dams, are in progress. The work 
performed up to 1855 amounted to Bupees 27-14*.0, and from 1st 
January to 30th April to Rupees 358-0-3. 

9. The work cxecufcd up to the end of la<it year to the Cart road 
between Namcul and Moganoor, the road adverted to in the Olh jtura of 
my report for 1856, was Bupees 2S0-0-3. The further woik eveoutod 
up to the end of April wiis Bupees 334-0-0. The remaining work i>. in 
I>rogress. 

10. Tlie bullock pnili from Salem to Poohinputty, and tlie Cart 
road from Yadll^audy to Poolamputty, the tw woiks adv cited to in 
the lOlh para of my report for 1855, ai*c iu piogres'*. The A\ork per- 
formed to the former up to the end of 1853 vru^ Bujkjcs 354-2-10, the 
work since executed to Rupees 9-1 t-8,^The work performed to the latter 
up to the end of 1856 was Rupees 315-12-7, and work frince executed to 
Rupees 104-15-1. The remainder is in progress. 

11. The bandy Fund Collections fiom 1st January to 30th April, 
including the collections on account of arrears, amounted to Kujiocs 
l,l7-5-I0-0; which, added to Rupees 2,059-0-8, the balance iu hand 
on the 31bt December 1855 makes a total of Rupees 3,5;!6-0-8. The 
amount expended fiom Ist Jannar} to 30th April was Bupees 1,733-0-9. 
Tlio amount expended from the annual grant which the Collector is 
a\iihori/ed to expend without Est unate, viz., Rupees 2,000-0-0 was 
Rupees 37- J i-0. 

12. Subjoined is a Statement exhibiting the number and descrip- 
tion of llio more substantial road works completed during the 4 months 
under report. 

Drains. Road Dams. 


On the road from Royacottah to Kistnnghcrry.... I 4 

On the Road from Senkerr} droog to Yadapaudy 8 I 

On Do, from OOssoor to ThuHy.***t.. .MM 1 0 


• 5 5 
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IS. Til© following abstract shews, in on© view, the totri earns dis- 
bnrsed during the 4 months on account of works completed by the oxikd 


of April. 

Rs. A. P. 

Dnuns newly constructed inclusive of old ones rqiaired... 056 11 8 

Bep:ih*s for bxidges 9 8 9 

Repairs of road ineluaive of gravelling and earth work.*. 54>3 7 9 

Road dams newly constructed inelubive of old ones \ 68 7 o 

repaired } 

Sundry repairs...*. 90 9 2 

Expence incurred in purchasing tools for executing) ^ 

repairs to the roads «•« ,«*••••*• ......j 

Purchasing 2 Carts for currying gravel for the roads. . . 70 2 8 


Total Rupees 1,771 4 9 


J have, &c., ^ 

II. A. BRETT, 

Collector^ 
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Jy. Fhher^ CMp^txr of Canoriu fo Ct^Une^ C, E, Fubf^t, 
(*hi^* doted^Maiigaloti \lth Jufff Ibfltl, A5>, 21. 

1. I have the Iwnor t^> f^ubrntt my report on iho roadri and cont- 
mnjiicationb of this l)i^tricl lor the year lSf)5, and the first four months 
of the pri'*«ent vear, or up to 30tU Aurillast, the close of the oflicinl 
year 185.5-56*. “ 

2. I have eommon<*ed with those lines of rfiad runningxlowu from 
the Ghants towards the coast in the first insiatice, whelherin the upper 
or hiwei ccHinliy, and Imvitifr then notieed the eross roads, conehnie 

a Statement ol what ha-. Ixv'ii doni^ lor the coast road, ihleiMl<‘d 
eventually to form a complete communicatiou between the Northern 
and Southern cxlreniitioh of the Distri**!. 

;>, Aly oliservtalions will lie made in the order I tiinl usually iid(ij)- 
tofl in former reports, aiul eomniencinp^ with th«i Smnpajco Ghaut and 
road nnd itn branches, I shall proce<*d with each line accowliuty to its 
])osition as next in succession to that \nsi spoken of. * 

*^4. The Sum- ) ' Thi» road ha.s been in charge 

pajee (ihaut and of Overseers Graham and Gamp- 
road, bcinjr Trunk Iload, No. 2. J boll, until taken on hand by 
Lieutenant Prever hdc in .hiimary last cluriiifv my Jimim|i^undy tom 
I luul an opportunity of in, spcctinjj;' that portion of it beiweni Soolya 
and Ponttoor, and was much disajipoiulod to liud the road surface citlicr 
hollow in the middle nr slopinti^ all <nie way. Litsitenant Drover had 
veeoinniendcd a thoron^Ii repair, and the road ib now in the hands of 
Jlr. lioesin^er^n active* and iutellioent Executive odici^r, aiul wull, I 
trubl, ccradually assume the shajie n<jjcop.sfiry to good drainage, and bo 
repaired vvilh proper material, instead of the iiu't llial ((uncs lo Jiaiid. 

* Via Kania- remarking on (his road I may o)»-ervo 

nandy. that tho mwv^ approach fri>m it to Alangalore, which 

exunmonecs near the 5<h mijje stone, and shortens the last stage from 
Peringapett by H miles is jn good order, and most uhcIuI, having in- 
deed superseded iJiO old road. Though made with the District FtindH, 
tide piece of road should he oonsidewxl part and laireel of the Trunk 
line, to which it is a great improvement. 

6. Branch road from > This road i*;* in fair or- 
^ ' > Jaitfoor to Cassergode, ^dcr, and the bridges arc ajl 
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nearly complete. This line liee>lAW'ra wiy beneficial to the trails in 
ihc interior, ae the inoreateil sales of -Saltni ^Clllkseez^e continue to 
diOnr. ^ ‘ 1; * 

’ ^ ■ Rs. A. P. 

Inl^ljr 4,212 0 0 

1262 M77 12 9 

, 1263 6,252 4 11 

1864 7^72 14 6 

1866 <6^163 6 7 

SDMilei Mifojerabad'l For iSte , state of this 

Gluuii and Boad being ^rOad I eannot do better 
Trunk Bead, No. 3. < J than refer to Lieutenant 

Walker's Diary fbe Mandi last, where he states ; that “ since Lieut. 
" Robert’s operations ending Juno 1853, with the '’xception of a few 
" weeks in Novecabor 1854 when Ensign Hay was charge. Trunk 
" road. No. 3, was left entirely to the Bevenoe Departtnent. What they 
" have done, I think good as far as it goes, the state of the roadway 
“ boiug in my opinion creditable." 

8. This important line has mat with the most unfair taeatmOnt, 
fin: year has passed without any person competent to under- 

take the bri^s, &o., being {nit in charge of it. It is much to be feared 
that the timber bridges built at the head of the rood, have soflbred 
from the dampness of the climate, and it is a question perhaps, whethe^ 
they will ever answer when built in the thick juugles of tiie Ghauts, 
where Gic timber can hardly ever dry. 

7.‘ MAm the “8ud 

^ * and Poottoor ^load cou- ^ repairs hayipg been emeuteds 

nccting Trunk Boadi^^ No. 2 and 3. J Is* now under the (duurge of 

Mr. Boesiitger. . 

/» ^ 

91 Miles • Thlsroa4^be^fini^ 

and Mauny Road. (ed during th^ period 
rqiort, the distanee made being miles 4-2 fla--ll(lyds. 

(stone in ohnnam) of 8 small bridges have been. bnlti^*|j|A'33"lKiegkf 
stone druns, cevkred with grinite slabs have bben nbonletied." 
road is meiflaonod iB^Tnentenant Walker’s Gepetid<dMer^^ 9 ^^ Hatch 
last, as being in fulr order. It is now und^ 



, vl?^. w4>»^*U Bftaji. r«>^w»v)s4 ^ 

luas Hoi l^sniooi^Ad (or S working sMtsooii, '(yml»i the Oopenwgift^. 
ai^ M<ijin^ line sanctioned w Hke^aame daite had been eudeiinlifia ty;; 
{he iWwQe natihoritics. ^^staWng tltak there }auii({ ^alndg# at’% 
e^{os%^ and I imaguin that the io^ in the* hed^hf the^v 
ri4<Ar above ^e fsny alKHd gmt facUl^ fhr Ifs dieotion, il neeios that 
tKe Oopeniugaddy asd Buntwidl lino vi& Sts^ndy need never . 
xnore 1%an a hne weather road tor buUotdhr# after the KhtWiVtttty be- 
cOmea fordiUe at Oopemngnddy, ae it woeH never, I should Wagitfo/ 
answer to tnidge (he aver al point $fe the take of tbu oommonica- < 
tion. Bfaimy line has been taken np m pteferance to it, and of 
this lieutenant Walker is disposed to couipUin, but 1 cannot, but 
think Mr. Malt]^ and Xneutcoant Roberts (Bngtseen) were right. 
This road is now under Mrl Boesinger. 


Jf F Tds Gbaht 

BislanceofGUsut «_6 7 or Coflee Ghaut. /has not been 

Ojiened to It feot tf 8 HW touehtd since April 1856. Up to that 

„ 4 „ Q 4 34 time the trace was worked out and widen- 

ed) portions of the tbe being worked to a 
considerable width. The meosinrements are given in the 

13. I visited diis Ghaut, in company With lAeuteAant Walkw, 
in March last, and was mneU struck with the very easy slopes nt whmh , 
the rood was earned up the mountain ; and a long ndo to the head i6f ; 
(he Ghaut over the Mysore portion the trace, winch appealed nea^ 
level, etrengtln^ted the impression. Lientenant Walker, has eondemned 
thu trace, bat to.do uuHte (ham ittpnove i||>ar portion of it is now jut \ 
the ^uOslaon, and ns the Mysore anthorlU^ have worked out thoriii^* 
(son, I trust (hat nth^ than vendor (he whole neai^ useless by leaving ' 
our ptuiaon in itt stain, a portion of the District Funds may be { 

expended deirh^ we c^ilmag eeason in removing diffleolties and obstruct 
tions, ahd widndlig oat portions of ‘the trpoe as are stiU tod 
nariow. ' ’-i.; 

* 14» Stpi^JIgrg!^ roOhs i^ttst ba removed from the roadfioiy in 
(nmjMfrt of 1^, i^ihitlod^l^ief of (hn l^g ^ipjfeeted^’ 
by jil^hante, with 4i(iiny^ wilh I Ibor he done^ Jintent 

ndtoa, nduthjiet w^wi^^ld^ied Yudttt*! ^ of recipt visits 



lIliHMiT F«;Oir Tl/K 


17^» 

I'nirn Uiose finiinals w»‘rc siiffidionlly. vj^ible when \re\\"orc (Hi.lJiO Gbniit, 
iiiul iThltH"! liny must: have I»oou numerous during i!ie pretMiding Avet 
season. Il is very diflicult to judge fairly of outlay, during* u neetrsary 
Lastv visit, but it bas struck me, tliui roadwork is not dime well or 
so ('lieaply In South Camira, as it is further North, and this I allnbute 
isi a groat dogny? to tlie dllfonait <i«a1ity of worlvineri prooiiralde in the 
two looidilios. In the Ihuil wall Talook mo'^^t oftlio eoolies are ilesi cii- 
dants of slaves, and mlieril the laxincss usually found among these 
classes. TFhowe en)j)!oyed in .Vorth Cunara are men who luuiually le.x\o 
their Villages in gangs to seek work^ wliieh iliey have alxvays f aind iu 
tlio g'ardiUi maganies above the (Ihaiits, and \shere they usually work 
l»y rontrtvit. 

15. 1 have faih‘d in obtaining ihe ino.-rMiremenN I nvfni.-ed to 

(\aniiuc fully into the rates id* ex]s‘nditurt‘, owing to the uoii'^ua’ly early 
period iit which the rain« fiet in, and the unhealthily s of the part ./f 
*tlie eountry, in wldeh the (iluuit is situated, at ihi* si^asoii. I would 
lio\ve\er repeat my (*arnest wish Ihril tlie trace imy lie immediately 
(‘pened to a suflieieut width, to admit of free traflie by bidloelcs 
}-;eason, as the (‘ommunieatious eompleted both aliove and below this 
(ilumtaro otherwise thro\ni uvvaV, or n<‘urly so, with iefcrciu;0 to colleo 
gvo\vi‘rs whose crops are sent down to this eoast. 

* 10. Koad from Ihiuhvall to'] Of tliis irj miles were eompleted 

the fool of the (’hannaudy tiliaut. [ by the end of ISai, to an average 
Distance, ot M, 1 furl, L )ards. J br<-id(h of^gl I’col 11 miles and 19S 
yards have since ]>eon ukuIc leaving little more than a mile untinished. 
Temporary bridges of a substantial ehurae.ter h.ave been biiill, and tlic 
whole line is ojien as a fine weather cart road. Lieutenant Walker haa 
given#i.vorv favorable opinion of that portion of the road between 
Jinntwall and Beltungnddy {*22 miles,) luul I think the remaining por- 
tion will give equal patistaetion to any Engineer Officer, who mny 
inspect it. ' The cost Inu^;, in ^ly ojniiion, licen greater than would have 
]>ecn inenrr^d with a similar work in the Noidh, and this is to be attiv 
buted in a great measure to "the class of eoolii^s it was ueocsiiaiy to 
employ though partly to the directions of the Mvwi'e Maistsryy wlio 
vi!\s so ptu'lieular about levels, as to vi^qairo the roadway' to bo out 
in liuiny places, where the vijte w;is hardly j>i’reeptible, and all tliat was 
rOfpnrcd in onv good soil w as to .-ihapo and pro\i(le for ^drainage. Onr 
riit*mei‘.' li»'e no lime in tvvailhig themselves of this road, and calls liave 
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already begau to t.ake the place of bulloelcs and coolies, thdiigh they, 
oaiiiiot be built iu that pari of the country, and uiusl, with llic necessary ; 
bullocks, be brought from a distance. ^ ^ 

17. Hoad from"! PoHlous of this road, one from the Bel- 
Beltunguddy to Na- > tungiiddy riyor, and another from the foot of 
voor (about 8 Miles.) J the Gluint have, been opened out for a little 
more than two miles to a width of 18 feet, at a cost of Eupees 33t)-0-0, 
leaving the centre untouched. This was oom]>lctcd by April 1855, aiul 
sin(?o that time nothing has been done, us all procurable laborers wore 
oinjdoyod on tlie Cbarmaudy road, portions of which took a longer time , 
to coni[)letc, than Lad been calculated on. Nothing can be done with 
llie Ghaut until the lower portion of it has been properly traced, and 
the services of no competent person have yet been found available. 

IS. This road will, I trust, be taken in hand immediately after 
the rains, when Lieiitoiuint Law will probably be able to take both it 
and the Chanuaiidy Ghaut in hand, and give us tolerably complete 
communications before the end of the season. Lieutenant Walker in 
wh^e Company 1 visited this Ghaut, was highly pleased with the 
(ieneral line taken, the two lower miles excepted, and parties may bo 
set to widen the upper six miles as soon as the season opens. If cir- 
cumstances admit of those arrangements being made, I will immediately 
inform the Sujwriiitcndcnt of Nuggur, who, 1 Lave no doubt, will 
co-operate at once by op(Uiiiig the trace alrciuly made from Aloolody on 
the Mysore frontier towards Sumsay and Kala.say. 


19, Agoorabay Ghaut, i 


Of thi:> road that por- 
tion between Mangalore 


68 Milos. " J- 

and Road. J 

and Gjori)Oor (U) miles) has boon in charge pf the llevcnuc Department, 
the remainder is now under the management of Mr. Stangej*, together 
with the branch roads to Mulpay, Ualandce and Bujjay tonning part of 
the Agoombay Circuit. 1 have had no opportunity of seeing any por- 
tion of this line, except ia the immediate neighbourhood of Qodipee and 
Mulpay, where it was in fair order. Temporary Bridges have, 1 know, 
been erected, and repairs and improvements have been going on under 
Mr. Stanger. 

20. ^plloor Ghaut Mr. llobiudon had an. 
and Bo^. / opportunity of inspecting this 

Ghaut, and the roafl between Wundasay and the foot of the flhaut last 
yeiU, He obsen^es that bridges and tunnels were sadly wanted. 

23 
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21. After tlioflo obfieirv^itions were madc^ tliese rOiOils were made 
ovei* to the P. W. D., and the information oUainalde in iny office, does 
not enable me to report particulars of work performed since May 1855, 
but the country both above and below this Ghaut has been so parti- 
cularly unhealthy for the last 12 months, th«at the Department have 
doubtless been much hindered in carrying on their duties. 


21 Miles. 


This road has been un- 
J dev the Superintendence of 


31 Miles, 


22. Guersoppah Ghaut'll 
and Koad. 

Miijor Ma(iDonn.elI, and other Officers of the P. W. D., under theoinlers 
of the Civil Engineer, Lieutenant Walker in his general observations 
for December 1855 observes, that he found the whole line of Road and 
Ghaut to Guersoppah, with the exception of 2 broken temporary bridges 
within the Mysore limits, in \ery good order, and that llie traffic from 
the directions of Talgooppa and Siddhapoor has evid<?ntly been ver}' 
heavy from tl»e opening of the season, in spite ( » he inconvenient width 
of most of the trace, on wliich two bullocks can just pass. It has since 
boon worked by Lieutenant Searle. 

23. Road from Atnccnlmlly l At tbo head pf^his 

to Coomptali via the jSeelcoond road where it leaves 
Ghaut. J the Dharwar and 

Coomptali line, Rupees 600 have been expended during the year under 
report, in completing the communication between Sircy and tlie Neel- 
coond Ghaut, most of the road having been opened out in 1854, The 
road is in first rate order, and merely requires bridges over the streams 
at Ravencutla to make it an excellent cart road, 

24. Mr. Robinson, who ha4« had frequent opportunities of inspect- 
ing the Neclcoond Ghaut, etjiles, tlrat it is in excellent order having been 
oarcfiilly and judiciously repaired after the last rains. He observes 
that the bullock traffic down this Ghaut is very gi*eat, and that it is to 
be hoped, that nothing may stand in the way of the project of widening 
it blit to the full breadth, and otherwise rendering it pra^ibable thrbtigh-. 
out for carts. 

25. The road below the Ghaut from its foot to Coompt&h 17 miles 
only wants bridges to be in fact a first class road/ and I earnestly h<^ 
that the united recommendation of all the local offioesife, will havo some 
effect in hastening the completion of this molF^sefu] line, 

Daivymunnayi Lieutenant Walker ob- 


80 Miles, 


Ghaut and Road, . 3 served in Janluuy^ last, that 
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with Uie exception of certain portions of tlie Une, Wlicrc repairs ^ only 
hak the road had been made, and the rest left' in ite origfinal condition, ' 
ho found" it in very good order for fair weather traffic, the ^cessive d&t 
prothiced heavy traffic on an uninctalled sarfice, being the only /. 
dPaw-baok to comfortable and speedy travelling. Iff has boon admitted 
that unless this line is metalled, the tShant can never stand the hmvy 
traffic that passes over it. Under Lieutenant Hanldh every effort will 
bo mode to meet and encounter successfully, the difficulties that present 
themselves, but complaints will be heard, until the completion of tio 
Arhyle line, and the bridging of the Neeljoond road, relieve it of a part 
of the traffic that crowds it and renders even repahs difficult. 


27; Arhyle Ghaut) Lieutenant Walkef ob- 
83i Miles, , J served in Mai*ch 1855, that 

the bridges on this line were satisfactorily progressing under Mr.' Mul- 
ler. The great want on this roiid is a bridge over the Gungavully at 
Piitlimpar until this is built the road cau bo little used by loaded carts, 
though those returning from Coomptah emp-ty, take this road in great 
uulktbers. 

28. Ankola and Arbylci Mr. Robinson states 
20 Miles. junction Road. , J that this road is still in an 

incomplete state. An est.imat.e appears to lie before Government, Vide 
liieiitenant Walker’s Diary fewf February 1855, and Mr. Maltby’s re- 
marks thereon dated 1 4th April of the same year. 

25). Kyga Ghaut on the Y Traced and under construction. Out 

Southern bank of the Black ^ of the sanction of 5,000 Rupees, Rupees 
jjiyer, ' J 2,804-3-1 1 have been expended. 

80. Road") The s^tiou of Ruiiccs 9,850 

froin.Hulliall to I having proved inadequate to open out 
Mullapoor by the Dnshy or j" even U 12 feet road, I have, on Lieute- 
Singawary Ghaut. J nant Walker’s request, advanced the 

sum of 6,000 Rupees ouf of the District Funds, for completing the, re- 
maining portion of this line to 12 feet width. Only Rupees 1,506-8-5 
of this amount however has been expended. 

.. 31. Road frodt Hnlliall') More than 14 miles of tJbis Udd 
through Jugglepctt to’ the* \ have been opened out to 4 yards width ; 


Tinnye Ghaut. 


f - - a » 

J and about 2 furlongs of a bridk-path 


arc pa6«i|lci for carte. 
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Koad from ^ Is under construction — 1 miles 5 furlong 
Hnllinll to Soopah viA ^of Ohaut has been opened out to a bridlo- 
JuggI(‘i)Ott. J path. 

^ 33. lluUiall to Ma- This road to the Dhavwar 

vincoppah on the frontier. J fronticrvvascoinplctediu lb5 1. 

Cross Hoads. 

Branch road from Vaniman- i A 2nd class road, 7 miles, 
galore on Trunk Uorid, No, 2, to vittnl. J in fair order, re<iuircs drains. 

85. Buntwall iol About 17 miles in leni^th — Trace com- 
Moodbithhy. J plefed 8 miles 2 furlongs arid 211 yards. Of 

this, mih.'s 5 f. 4 yds. 150 were worked in 1855, and at the end of April 
last,, miles 2 I*. C yds. 55 had been added. The average width of the 
whole is but seven lect, and ditFercnt places vary from IS feet to 3 feet. 
This roiul ci’osses a dif[i<a;lt cmintry, as must ne« -warily bo the case in 
lower Canara, with an inland road crossing too drainage from llie 
(iluuits. It is worked into and out of the deep valleys, that intersect 
the hitoritc plains in this locality, and the most dillie\ill portions have 
met with the greatest atient.ion. The chief dilFu'ultics have been over- 
come, as tlu^ lust six or seven miles as we approach Aloodbiddry the line 
will pass over a high latcrito plateau prac^licuble now for bullocks. The 
trace is much used already, and about l,t/0U biilLjcks pass every month. 
The mereliaul..s of Buntwall have subscribed upwards oi* SOU nipees to- 
Avards the opening of this road. 

30. Kiirkul to A A trace 15 miles in length have been 
Paddoubiddry. ) made, and wh<m worked out, the road will 

bo very useful, as it will e<mnect Karkul, a place of some importance 
on tho IVIangaloro and Agoornbay roatl, with a Port on tlieXIoast. 
^rim mereluuiis of Karkul and Puddoobiddry have subscribed "pecs 
111 towards tliis irnprovemont. 


37. Ilonore to -a This is a Useful cross road, 
12 Miles. J jind is'bndged at several points, 

the oinbankmeui*s also, whore paddy fields are crossed, are of a sul')stau- 
tial character, but the slopes in many parts of tlte mad are such as to 
vender it of liillo use to loaded carts. The traces should "be improved. 
This road was constructed by convicts in 18 
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Miles. 


39. M|rjan , to | CorapletrJ in 1852, and 
Ivutteganl. J is a usefwl cross . 

34 MijGS The bridges on this line 

via Siddlia|ioor. 3 \vcr« handed over to the Ktj- 

gine(ir^B DepartWnt at the dose of the working scrkmi of 1855.' 
Jjionl. Walker has made sevtuul alterations in the form and gi/.e of the 
bridges. Tbo inasoniy nork of 5, of the 8 bridges, was nearly com- 
jdete wlmn tlie transfer was niudo. On the road iUelf llupet^s 1,000 
were expended out of C^OOO Bupecs Piind, and a further sum of llnpces 
30(h w^as advanced out of the Discretionary Fund, in order t(» eavry on 
tlio road work, which, for want of money was in a less forward state 
than the bridges. Virulent smalhpox having broken out arnruig tlio 
work people, oj»erations were, at one time, susjitmded, but the work will 
no doubt be oanied on willi activity by Lieut. Soarle. At j)ri*sent the 
road is in fair order, Init very narrow in j>lacoy, and admits of c*)nsider- 
able improvement in several respects. 


f i Miles. 


H, Siddhapoor and ^ Mr. Robinson reports that 
Bilghy lloud, ) he lias Imd <‘(Mmidi‘rable parlios 

employed on this line since the close of the rains, that some snbstanlial 
and judicious work lias been done, and that carts no^v ply along 1 he 
new line. The average cost has been lliipcos 177 per mile, and is mo- 
derate enough when the nature of the country is considered, miles 
of road still remain to be o])ened out to t he full widtli, but a most use- 
ful work has been ac(*ornplRJieJ. Mr. Robinson urges the pi’opritd.y of 
pT'olonging tliis piece of road by 2 branches, from Bilghy to the Mul- 
laymunnay and lloss Ghauts. 


!42, Whilst I agree with Mr. Bobin«<^in as to the oxtc‘n«inn to 
Mtilliiyniunnay, I should prefer a junction with the Kb el(‘o<ui(] Ghaut viA 
Hosstoiah, to making a road to tlie lloss Ghaut. The lull or l an only 
be a bullock track, unless properly worked out, and with tlje Mullay- 
mnmiay and Neclcoond* Ghauts in close proximity, this will hardly be 
undertaken. To make a cart road to Neeleoond the Hemjunniiy, (called 
Tudry b<dow the Ghauts) a broad and deep river must be bridged, but 
thi.s can 1)0 done temporarily, mly in each season, a» there is a ledge of 
rocks across the stream, which might be made of, to support a fem- 
Ijorary wooden structure uutil something more substantial is erected. 
This, I may ibdd, was Lieut. Walker's opinion. The 
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would tlion take ibc Ncelcoond QUaut, and the whole line would be J>rac- 
i ieable. lor carts for some pari of tho jrear, although the Neelcoond 
Bridges arc not sauetioiied. 

4'3. Sircy to Bun-j This road has been par- 
15 Miles. nawassy. 3 tially opened out to full width. 

It requires some small bridges and numerous tunnels, and deserves every, 
attention, as it wdll come into great request when tlie Wurdah is bridged 
at Bunuawassy, and is now much used both by carts and bullocks. 


These roads form 
pai-t of the Yellapoor 
Circuit, and are capa- 


meut. The Yellapoor and Iliilliall road is much w m by the passage of 
heavy lim]»er carts, and the slopes into and out o uuHahs, particulaidy 
on the Moondgode road, require attention. 


30 Miles. 

44. Y^ellapoor to Sircy, 

1 

2 1 M iles. 

YolhijKXjr tb Moondgode, 


21) Miles. 

Yellapoor to UuUiall, 


12 Milos. 

Yellapoor to Kirwutty. 

j 


45. Tuitihulla to (lanesh-i Thisuseful erosslinewas complet- 
cuita, miles 3 fur. 3 yards 208. 5 cdthisBoasonataeost of 118.448-13-4. 

46. Coast Road from ’l Dillerent portions of 
220 Miles. Cavoy in the South, to Se-^ this long line hav(» been 
daslicghur in the North. J taken in liand as oppor- 
tunity offered, and eireumstnnees required. Prior to last year (1853) 
only a ])ortion of this road between Byndoor and Butkul, liad been 
worked out. Here the old ]>aved road wlweh went dii*cet over every 
thing, u]) one side and dowm the other side (ff a hill according to its 
natural slope, was turned and a small Ghaut and praeticaUc road made 
for some distance. 


47. During the period under rei>ort tho line has been taken up at 
three points ; one south of tho Natrawutty near Mangalore, one in the 
neighbourhood of Butkul eommeueing from the terminus of the im- 
provomont above noticed, and passing tliroughJButfctU towards and be- 
yond Moordeshwer, the third point is the Hyderghnr Ghant, between 
Ankola and Sedashoghur. ' 

48. The road south of Mangalore was carried from the river by 
an en^bankment nearly a mile across the valley of Alkaybylo and 
by several smaller embankments and cuttings, a prac^jcalilo bullock road 
has been constructed as far as Coomblah, 21^ miles, avoiding in a great 
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clo^^ree the l>n(fk-\vaiers ami other difficulties of the old coast road. 
This it is proi^^scd to oarrj' on towards our soutliorn Jrontior, 

49. To the,!Corth of Mangalore imlhin»y has Wen done until wo 
reach Coondapoor, the old road rcinaininj:^ untomrhed^ hut llie wh&}e 
line has been carefully pone over, and it is proposed to carry on a road 
a little inland from Alanpidore to Moolky^ the first seven miles of which 
is already a made road, striking the Goorpoor river at Shedya. This 
road IS much used now during the monsoon, and has done good service, 
as far as it goes, in eoiuiccting the villages through which it passes, 
with Mangalore. 

5(). Taking the coast road then by this route, and strildng direct 
for Moolky, after crossing the river, the latter plaee may ho reached 
witliont much dillieulty, and a. low alterations and improvements hero 
ancl there, \vill render the old line a good and useful road as far as Coon- 
dapoor. From the north hank of this river, Mr. Jtohinson has carried 
anew road towards a Davasihan situaled between the bend of tlu' river 
Arrayhollay (which here ai)|)roiuihos close to the beach ) and the sea, 
which has the advantage of being more direct, and avoiding the heavy 
sand of the old track. 

51. Thoiicc to Byndoor nothing has boon dono^ and only slight 
improvements are required. From this point however, to within 12 
miles of Honoiv, .a first class r<j.ad may Ixs said to exist, tlic work having 
been done most sul>stan<ially, and a new bridge biiiH at Butknl, Ihrougl) 
which Town (fonmn-ly dillicult of access from the broken and rooky 
nature of the ground around i( ), an excellent read has htvn carried. 

52. This, it is proposed, to oontimio by a now line, a short dis- 
tance inland, which will shorten the present route to Ilonorn, and avoid 
not only the sandy beacli, but the Mouky Ghaut between Moordeshwer 
and Honore. 

53. Passing on again from this, ami leaving tho road on each side 
of Coomptah improved .and in order, but the intended line in abeyAnee 
pending the construction of the proposed canals, wo pass into the An- 
kola Talook after crossing the Tuddry iftry. Here, Ijcyond some sub.i 
stantial repaira, and the building of a rough timber bridge on Piles, wliicit 
mabM Anlfolah accessible, no changes have been m.ade, until we come 
to the mountain range running down to the sea, between tb^t Town 
and the black river, on the north bank of which stands tho viUage of 
Sedashegur. 
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5 !•. lloro the Ilyclcrghuv Gliaut has been inn<l<*, and snpereodos 
■ tlie extrotnely iliflioult Hingliy Ghaut, over a spur close to the sea. The 
on north aiul south ascents made under tlje eye of tlie (h*vil 
j^inecr, have been Worked out to a breadth of 4 yards under Overseers 
Miltou and llarrison. Tliis new and easy Gliaiit will be eventually 
eounoeted with the Agsoor road and Ankola on the south, and with 
Sedasheghur on the noj-th. The amount expended is ]lm)ees 4,Ol)(i-0-l, 
and the roiuUway should he widened, and the approaches from Ankola 
and llie black rlvcj’ completed, as soon as ])ossible. 

55. The Map appended ^diews the Canara roads in three classes 
as luinicd in para 2 of the llei)ort., and will tijuil to explain it. 

I have, &(*., 

vvm. fisher, 

Colh rtor. 

From J. D, Ilolnuson^ Esq.^ AdJitiounl Svh Col/rctttr, to Fisher, 
Esq,, Avtiny Collector of Canara, dated Fthruary 1850, Eo, 57. 

SlK, 

1 have the honor to submit my report for the year 1855-50 on the 
stale of sieh of the roads within the 2 Suh Divisions under my charge 
as vv<'iv, and still remain under the maiiagemcmt of the Itevemio autho- 
rities together with particulars of work and expenditure. 

2. Beginning witli tlio Ballaghaiit Division, I shall classily the 
Puhlic Works executed therein under 2 lieuds. 1st Works ivith special 
sanet ions, and 2ridly Works under taken out of the District discretion- 
ary Fund. 

0. Tnder the former class come. 

1 . Bridges along tlie Arbyle road. 

2. Opening out and bridging of tlic line from Siroy to Siddapoor. 

' 3. Construction ol’the new Ncelcoond Ghaut and 

4. Bemodolment of the road between AVattaliulla at the head of 
the aforesaid Ghaut # its point of junction with the great 
Dharwar line at Amenhully, 

4. Of the progress of the Arbyle bridgee whilst under our 
management you are already fully cognisant, nor need I say more in 
this place than that considering the numerous difHcufties encountered at 
the outset ol the undertaking, a fair portion of w'ork seems to have been 
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exdbiiteJ during tbo season tlic expenditure ont of Ibe sanction' of Bu- 
pees 25/117-3-11 tip to the period of transfer to the I^ngineer^^ depart- 
ment amounting Ki^es 5/)66-10-0. Mr, Mellar, who had Executive 
charge of these bridges from the eoinmencemeut continues to Siiporin*- 
tend operations and troin all ] liear is bringing them to a rapid and 
siiocessfulterinination. 

' 5. The great desideraium now along this important lino is the 

construction of the bridge across t!ie Gungawally river which I believe 
has not been pUinncd, Uht wdtiioul wdiich the intereommnuicatioii 
for carts between the Inland country and sea coast can scarcely be called 
complete. 


SiddliapoorEoadand 0« the SicWliapoor line Uicrc atv oifrht 

Bridges. bridges to be cemstrueted at a cost of Uupeee 

l)/dG0-3-9. 01 these the entire masonry of 4* and the greater ])art of 
that of a 5ih was eomjdef^Hl prior to Ihcir transfer to the .Enginecr^s 

Department and (‘ousiderable supplies of matci^ls collected at the sitew 
of the remaining 8. 


7, The total exi>en<liluro up to tlio period of transfer was Bujiooff 
6,039-1-0, leaving a balance of llupces 3,920-15-3 for tlie eompletioii 
of the w orks. 

8, These bridges are now in the Jiands of Mr. llankin and arc 
after having been longer in abeyance ihau wa.s to have been desired^ 
again shewing signs of activity and progress. 


9. From what I gathered from Mr. 
IJankin when passing down the roa<l on njy 
Jummabundy tour the jilans of sevi*ral of 
these bridges were changed by the Civil En^ 
gincer on his recent visit of inspeetiou and a 
portion of the work already completed will 
be undone and otherwise replaced. 

10. On the road itself Ilnpcos 1,000 
Wijrc expended out of the lliipeoa 0,000 found 

and a further sum of Rupees SOO advanced out of the District disore^ 
tionary Fund, but smalUpQx breaking out with grcsjit virulence among 
the work people, operations w^ere suspended and nothing more was domr.- 

24 . % 


The Civil Engineer’s Diary 
f(.>r l)o(;orabcr was come to 
hand sin(j<3 wanting this and 
ill it anj detailed the <fhang<*s 
pi*opoBod. I am glad to ob- 
serve that he Is of opinion that 
the balance of the sanctioji 
will suOiee for the oomplp* 
lion of the work a point about 
which Mr. Hankin when 
speaking to mo on the sub- 
ject seemed somewhat dubi- 
ous. 
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until tlio Engineer’s Department eventually took ehargc of the whole. 
The road generally speaking is in fair order, but in places it is very 
narrow and admits of considerable improvement in several respects. 

1 1. This Ghaut length? miles 54 furlongs was originally 
opened out at a cost of Rs. 8,000, a further sum of Ru^ 
pees 1,000 having been granted on emergent sanction for 
the reparation of the damage caused by the monsoon of 1834. The 
expenditure up to 31st December last was Rupees 8,653-7-3, added to 
which was the cost of monsoon repairs for 1855 amounting to Rupees 
340-0-5, so that of the Rupees* 9,000 granted for this >vork there re- 
mains on the 1st January 1856 a balance of Annas 8 and Pice 4. 

12. I have had frequent opportunities of inspecting this Ghaut 
it is in excellent order having been carefully ; d judiciously repaired 
after the rains. 


13. The bullock traffic down this ghaut is very great as I know 
from actual observ^ation and the accounts kept at the Tannali, which 
understate the case considerably, are further proof of its exceeding po- 
I>ularity and utility it is therefore on every account to be hoped that 
nothing may stand in the way of tlic present project of widening it out 
to the full breadth and otherwise rendering it practicable throughout as 
a cart- road. 


■n . r 14. This road connects the Neelcoond Ghaut with 

Rond from 

WullahoUa to the Coompta and Dharwar line. The greater portiou of 


AmenhuUy. 


it was opened out and completed in the year 1854 and 


there only remaiued the 1 mile between Rovencutta and the point 
of junction, AmenhuUy to finish. This .was recently accomplished 
at a cost of rupees 500, in which sum are included the repair of ft timber 
drains and some other little improvements along the piece of road com- , 
pletcd the previous season, so that the cross line from AmenhuUy to 
the head of the Ghaut 10 miles in length is in fiVst*rate order and onjy 
requires bridges over the streams at Ravencutta to be an exceUent cart 
road at all seasons of the year y at present carte ply on it witihiout the 
least difficulty. * . > ' . ^ ; 
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15. To fa- 
cilitate refer- 
ence and com- 
parison, I sub- 
join a state- 
ment of the 
works executed 
on sanction of 

which I have just been speaking^ and pass on to those undertaken out of 
the District discretionary Fund. • 

16. The majority of these works arc of a very trifling description 
and will be most easily understood by a reference to the annexed state- 
ment. 

17. The only 
two works on the 
list you will jKjrceivo 
upon which any 
considerable sum of 
money has been ex- 
pended are the roads 
between Siddbapoor 
and Bilghi and 
Gunishculta and 
Tuttyhulla in the 
Soopah Talook. On 
the former I have 
had considerable par- 
ties employed since 
the close of the 
rains and some sub- 
stontial and jadiei- 
one work has done^ carts now ply along the new road and the 
work is a real boon to the trade fast and near. The sum expended 
the Slst Decemba* 1855 is rupees d69-2-4, maldhg the average cost per 
mile Rupees 177 which constdering the hilly nature of the country pass- 
ed through is moderate enough. Tliere only remain now some 3^ 
miles of this to be opened out to the full width and a heat and 


Extent. 

Amonnt ex* 
pended up 
to Blst Dec. 
1856. 

Average 
Cost per 
Mfle. 

M. 

F. 

Rs. 

A. 

V: 

B*. 

iV. 

P. 

6 

H 

969 

2 

4. 

177 

11 

0 

0 

9{ 

150 

4 

8 

0 

0 

0 


0 

23 

6 

0 

0 

a 

0 

1 

4 

9 

0 

G 

7 

4 

0 

6 

0 

33 

6 

11 

5 

9 

2 

6 

6i 

5 

8 

0 

1 

6 

1 

6 

0 

8 

6 

0 

1 

6 

4 

3 

4 

448 

13 

4 

160 

0 

0 

5 

n 

35 

2 

0 

5 

16 

0 

0 

0 

5 

0 

0 

0 

0 

0 


6 

564 

12 

6 

0 

0 

0 


0 

75 

4 


0 

! 0 

1 ^ _ 



0 

2»d28 

A 

A 

0 

o! ol 


iBilghi Road 

jSiddhapoor Road.. ..... 

[Amenhully drain 

Sampkund Roads mou 

Boon repairs 

HeroorRoad do. 


Nome of Works. 


to 


line 

iBidmlly to 
Trabe line 

<^ondj(.* 

Gdusheutta Road. 
Ihttyhulle to Si 
goondy Trace 
Iw^Ueom 

goonjee 
jMitoamnt Sibhendy... 
Cost of Tooled 


Total. 
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Katierubiorj job ha9 been made 0 S tbe .tqtprotuih to Bilgbl Cusbah 
formerly m inaccessible. There are pnly 'o|H; bridge and a few 

single .and donlde vent tuniuds retioired on it but it has Uieilisadvsntage 
oC passing through some very bad soil in j^laees must be gravelled 
at such pfut^ during the rains. I cannot coneeivemoney better spent 
tliun in prolonging this piece of road by 2 bronohof to the Mcdlamano 
and Haesagop and trust that wo may hnd an early opportunity of em- 
ploying a portion of, tbe discretionary Fund in giving activity to so use- 
ful and important an undertaking. 

18. I had not indeed au.idea of the importance of this road until 
recently in the neighbourhood on my Jummalmndy tour when I was 
surprised to hud that Ijcsidcs a very large bullock trafiRe which flows 
into it from numerous roiids out of the Mysore cormtry, carls also were 
plying in considerable numbers as far as Bilghi up to which point the 
road is praoticablo for wheels. Operations which asd' been suspeiidcd 
for a fortnight owing to a want of Funds have been i^umcd and 1 shall 
now push matters along os rapid]}' as I can and complete what remains 
of the road to its full width before the nionsoon. 

„ ■ . , ^ , 19. This useful cross line length 8 miles 

u ufuisihcuita Uoaa . 

and 4 furlongs oonnecling the Tuttyhnlla and 
Gunisheutta roads wns completed this season at a cost of Bupccs 448-13-1 
giving .an average of Rupees 150 per mile. I have not yet had an oppor- 
tunity of personally in.opecting the work but have every expectation of 
finding bercafler that it has been substantially and judiciously executed. 
The othet items of expendittu'e on the Statement scarcely seem to <^1 for 
comment unless it bC one of Rupees 23-Q-lO spent on the AixHtnhully 
road otherwise provided for. This small snqa was expended by my or- 
ders and personal iiispoction on a drain whidlPhad giv^ way 
during the inousodn to the groat inconvenaicncc of tbe tcafldc* wd for 
the repairs of .whkd), there was nothing xemtuuing out of the sanction. 
There are oevei^ small sums entered on the Statement for the traces 
and reconnoissances of roads some of which I would gladly have had it 
in my power to report commenced, but wMdt in tbe absence of ekUled 
assistance and an absolute lack of leisure I &lt diffident of undertaking. 

20. The sole item of expenditure eohneeted witdi our nj^magemoQt 
which does not seem to find idaee in the Statements above given is that 
oi the monsoon repair of the Bunwassy road on which out of Rupees 
800 gvaulud for the pnriiosc at the rate of Rupeet 80*p«r .mile Rupees 
7fi*8«3 were expended. . 
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21 . bUief uofOilant intersect this 

now under the management of the ^^neer‘8 Departmeht do 
wiUim the scope of:the present report" Mfd will .d®'*!**'^**^ inatteWi w 
tpccial report, hot before qoittiug the enbjcct , of Ballaghaut ^ ' I 
would beg to make a few obeervatiops on tl» state of i3\e DevipiuiWf 

line which has been latterly 80 fruitful a th^me of .complaint. I had 

oceapioii fo ride ovef the portion of this road more than once 

both during and after the raihsiund itoiet allow ifo state wfe. all tha 
Mr. Brice described it to he. This 1 ascrihh to the following causes. 

1. The inferior description of m*aterial hitherto made use of in 

rqmring it. . 

2. The unusual lateness of the rains in the hill country, and 

3. The early and vastly increased traffic it has had to bear.. 


22. Doubtless Mr. Brice was right in stating tliat the solid 
wheeled Wudder Carts do much damage and it is to be regret^ that 
the tax has not bad the result prt^sed and forced them to ^vc phute 
to vehicles of a superior description but still I believe the main oausc's 
of deterioration are those first enunciated, and am uidmed te think that 
even liad not a single solid wheel passed over the road it would yet 
liave been found unequal to ite requirements. 


23. There is I hear a project for metalling it throughoi^ ^ 
whole length which I question not would boa euwmfid, although 
enormously expensive undertaking, bat it strikes me this would not be 
necessary (unlL perhaps for th^ miles of acteal Ohmt) il only- gn^er 

attention were paid to the inati|i>aployed for wpaff a™* 'J’ 

coottd pass attiHitnbove and' befow GWlte were Widgcd and mado 
practiS SBpi traffic, with so p<|.ularan auxdmry as this latter 
Ld,tbeDevhSy Kne and Oh&t would if feirly managed and. 

looked ^r during the mins be equal I believe to ite work. 

24; 1 pass on to the Poycnglwt Diyi- 

pyengbat WoAs. ‘ eion where the Pablic Works may be clasaifiod 


nnder 6 heads. 

1. Works eneonted out of the ferry fond.^ . . ^ 

8 . Do: oat of tifo Diwaetfonwyt fond of Bupoes 

3 . Do. oat of the Toll, proceeds. 

. 4. Those ddtae on emwgent, tod 

6. Tboee havwg toi annual sanction. 
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36. I diallfirst revi«»' the y«ftw ope-' 
ration along the coast line beginning frooi 
the Gungolly (CuniU^oor) river in the South to the Kalanadi in; the 
Northern frontier. Theee works have been ejcecuted partly ont of « 
grant, of Bopees 6^700 from the Ferry fund and partly put of a further 
sum of Rupees 7>000 allotted from the discretionary fond. 

26. * In the accompanying Statement are exhfoited in detail the 
various works completed or in progress alcmg this line together with ‘ 
the particulars of expenditure and sanctions under which th^ have been 
conducted. 

27. On the more important of these I shidi now proceed to make 
a few observations^ taking them in the order in which they stand on 
the list. 

28. The first is a short Inland trace of some P g miles in lengtli 
executed at a cost of Rupees l78-8>2 which considerably curtails the 
distance and replaces the sandy wad unfovorable tract along the sea 
beach from the Gungolly river to the Maharajah Devestan north with 
a pathfway which may hereafter be converted into a good substantial 
road. 

29. The next 4 items on the list ore all bits of road work execut- 
c^on'tbe stage between tho Cosbah Towns of Byndoor and Bbutkul 
(both seats of Peishcars Cutcherries) and should be taken in connection 
with last years op^tions already reported on. 

30. The expenditure as compore^ith the len^h of the work 

performed may hppear heavy but distiiDOted over stage of 

10 mil^ now complete and in all respects a first c1i3||H[ it falls id un 
average of about Rupees 400 per mile which is not gieaW than was to 
have been expected under the peculiarly hard and difficult nature the 
soil througih which the road has been carried. , , 

31. The work -of opening out from tho south and the norik aud 
giving access to the large and thriving town of Bbntknl has been a 
mo^ pxpensive.aad difficult one, and its costs fokeft tdgethw witk 

of the Byndoor i^roach completed under Mr. Maltby'e otd^lhMit.taaiii*- 
ly contributed to raise., the expenditure, alcmg tlm whole Hue to its 
sent high average. These Bhufkul a^proaduts are mb' yet complete, 
bat when so, as 1 expect they very , shortly vnll will on tiiat 
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hitherto isolated Mid almost inilccessddo place a beoefit which it were 
diSeolt to oveistate. % 

S2. The next item of expenditure rupees 2j4S9*l-2 isfor^Vpro- 
loo^tion of thk road northwards towards Moordi^wer, nearly a hreaid, 
but some ^ mile more inland than which, the work has now been biron^ht 
and is in abeyance for want of funds. Here too particular]}' os before' 
mentioned at the exit from Bhatkiil apd again at the descent *dn tlie 
Southern bank of the Venketapooia rtVM has^the work been difficult and 
costly, but with the exception of ll milo over some light eahdy soil at 
Serally to be undertaken, so soon as funds are available, this stage lUnv 
wise may be said to be opened out as a first class road. A coneidorablo 
portion of this Work has already been inspected by the Oivil Engineer 
who himself ^termined the question of the necessity for the new bridge 
at Bhutkul which figures in the statement at a cost of Es. 1,880>10*4, 
anif which is still in process of construction. The plan and estimate for 
this bridge were furnished from the Civil Engineer’s Office, but owing to 
the high rate of wages demanded by the Ooa stone>cnttctB and Masons, 
the distance of the Quarries and expense of carriage tiie latter h^ been * 
found so insufficient, that 1 am about to refer the whdo subject to that 
Officer for his opinion. 

33. In the meanwhile the work must proceed, as to suspend 
operations at its present stage until an answer could be received to my 
reference would only be done at the rwk of not completing iis construc- 
tion within the present working season, and leaving it a proy to the 
t' monsoon fireshes. 

34. , The other items for monsoon repairs and gravelling portions 
f of the new road '|i|^in themselves mid nqe^ not detain me. Before, ■ 
quitting the iubj^ of work on this portion of the great coast line, I 
may be permitted exprass a ho^ that operations thw begun on the 
2 more difficult midway eti^^ may not be long suffered io remain, in 
* inactivity but be vigorously prosecuted in a,nortberiy direction to 
Hooore, aiid soutbeiiy through Kirmnngedrwer to the Chingolly river. ■ 

35. For the northern stage a general line of country has already ■ ' 
bee&'ilbarked Out which' will diminish distance oonsidmbly and admits 
of easy gradirats over go^ s^ «dth few obetades and no dareaua of 
any magnitnde. Any one ndio has found hfe way along the present sea 
beach trade wtU reddOy eoaifess hew absolatdy inot^blo of iifj^ove. 
meut aod uasu^le to the ipeaent requiremeiiU of the counfty such a 
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road and Low very important it is that it should be replaeed'by sinae 
irioite creditable means of communication.. 

3B. probably the 12 ihilbs of new inland line cc»nstitat^'^^l^‘ 
Ht,a<;;c might he opened but for rupees 400 per rtiile ' and the 2 southerly 
sb-igos from Byndewr to the GungoUy river at a considerably cheaper 
rate as there arc portions of the present road which are 'nearly os goo<l 
as could be wished, and the other parte do not present any serious obs- 
tacles to improvement. ' ' 

9>f. Thecstage 1)etweon Honpre and Coompta admits of . much 
improvement, but is necessarily nn abeyance until the. canal pre>ieet goes 
forward. One of the banks of which might probably be made to seia e 
u double purpose. In the mean while the presaat road has been patched 
up and considerably improved. » 

3S. Between Coompta and Taddri save the Smiles of made r(>ad 
ns one leaves the former place a coast lino can . t^y be said to e:^t 
ns the present track is a mere scramble among sand hills and paddy 
fields submerged during the rains. This portiem of road work, is also 
in abe;^auoc until the oahal project ds matured. 

39. Tite next items of expenditure on the list are for repairs and 
i onnels constructed along the coast line within the Ankolah Talook and 
do not seem to call for remark. The whole of this .jpiece of road 
between Tuddri and Ankolah is now in a greatly improved state. Pro- 
bably the more popular line and that which will hereafter take the 
jdace of the present coast traok North of Coompta will be |K>rtion of 
the Arbyle road with branch from Heeragooty to Ankolah and so 
. north but the stage between these two places (viz. Heeragooty and 
Ankolah) rmains yet to be constructed and is in fa(;|i[)ne of the first 
works whicli in my opinion ought, to be undertaken out of the Ferry 
funds. 

40. The new Biingalow at. Coompta is now fi» advanced and as 

that at Meeijan is almost in a state of ruin, and the A^olah ope' a 
mi^able lavel, thp best andin<Mt economical partition of thia Nortbefu 
piece of coast road, would it strikes me, be afikoted by the location, of 
a new 2Dd ~d88s Travellers' Hnngalow a^t itf rather ntor Keerugooty 
where roads meet the appropriation of the eqmatodio^lRnd p^a- 
sently situated buildings at Bellikery as a place of puUic aecommodation, 
and the constitnetion of a' new first riass Bungalow al'Skdi^dt^hdr where 
one has been loi^ a p^t want. '■ 
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'***'- ’'41 . None of these etag^es would I believe 1)6 inconveniently long 
when iho operatioiW now in a(ti\ity ou the Hyder Ghaut have been 
brought to a termination, and the Cheudia Bungalow (if the name it 
deuerve) might under tlua arrangement also be abandoned. 

42. Has its annual sanction of Rupees 5(>0« 
and is now under the mattagetnent of Mr. Fornandea 
of the Engineer’s Department. The road lietween Wondaei and Ute 
foot of the paes wants bridges and tunnels sadly and wos' not when X 
rode along it before the monsoon at all in the order I should like to 
have seen it in. • 


Coloor Ghaut. 


43. The Olmut itself was in verj' fair condition but (he |)art of it 
traversing the Hunucr Moganv to the frontier luis fallen into great dis^* 
repair. A braueh road^m tlie foot of this pass to Cuslwh Byndhor 
has already lieen roughly estimated for at liupees 7,54 9-1 -6 and would 
ho a great ronvenienee to tho trade and open out some fine fertile 
country. 

44. I now eome to that m^t important trork the remodolmcnt 
of tho 17 miles of road between (fee foot of the Noilcoond Ghaut and 
Coomptidi. The early history of this undertaking has Wn already 
noticed in former reports. Of the whole length there now only remain 
some miles to complete the cost heretofore averaging a very little 
more than Rupees 400 pec mile. The expense has been greater than 
was at farst ealenlated on, hut there has been very heavy work on some 
portions of Ihe road and all that has been done will 1 venture to antici- 
pate, meet with the Civil Engineer’s approval. 

45. Revised plans and estimates have gone in for bridging this 
piece of road, an4 earnestly do I trust that ‘lothitog mn^ eome in the way 
to stop or diday the execution of whatever is further rivjuinnl to «'oin- 
plcte this most valuable and popular anxiliaty bratioh of the gteat 
Deremuny line hy rendering it practicable throughout for earts. 

46. The traffic along it is enormous for beside*, tho cattle which 
paes down the Neilooond Chant it is largely fed from the Hosas^aut 
which though steep and difficult is in mnoh favor with the Bellary and 
Mysore drivms, and ako with oar Balaghant fomets Ibr tiie trimmnis- 
sion to the coast of«their garden produce. 

47. Asa fiirther facility tp the very valuable and increaidng' trade 
1 would suggest the early conslruction of a cross rood from Sanldgol oa 

29 
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the main line to " MarkaUoo” tlie Iiighest navigable point of the Tnd^ry 
river and some 3 miles higher up Uie stream than Kattigul. Sach a 
branch would be a vast boon to that very rising place Kuttigul and tend 
much to the devolpment of Tuddiy as a large shipping port. The die-* 
tanco is not consideralde some or 6 miles I should say and the 
country favourable. 

48. This would it seems to me he a most legitimate purpose to 
which to apply a portion of the Discretionary Fund. 

49. The cross road from Santignl to Honore is also an important 
one both as a means of oommimication and developing the country. 
There are some small streams to provide for> along it, and several 
substantial embarkations and bridges have already been constaoicted by 
convict labour. It is one of those roads a hieh thum onr early attention 
and which I should much like to see improved. 

50. The 1 oad, from Coomptah to the propos< d site of a new Customs 
House is almost finished it has licen a costly pieie of work and serves as 
yet no one useful purpose it being yet undecided whether to place the 
Customs House on the high hill overhangmg the sea, or in the tope in 
which the causeway terminates. 

51. The morohants are in favor of this latter site and I am inclined 
to side with them for although the other has many advantages, still it 
involves the necessity of along pile supported. urooden viaduct and other 
roqairomenis to render it accessible, which would still further delay the 
execution of a work already too long in abeyance. 

62. Yon are already in possession of my views with reqieet to the 
Tuddri warf and pier and I shall hop ' soon to have your answer intimat- 
ing the Civil Eugincor’s approval of Mr. Mulleris proposition. 

53. The branch road from ilie Arbyle lino to Ankola via Uddloor 
is still I am eony to say in an incomplete State. 'What available money 
I had, I have expended on it togetlier vrith a further sum of Rupees 
500 advanced by Mr. blaltby in antieipaiion of an Extra Rupees 1,000 
orited for in the budget for its completion. From iirst to last this has 
not been a pro8})erous nndortaldng, and the canses of fiulura have be en 
frequently B||tieed by me and need not be repeated. The only eoome 
left with r4||bee to it seems to be to have it rMospeeted by the 
Euiierintcnuont loan Machada, and a supplemeniary estimate made out 
fov its completion and Ridging throughout, * 
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51>. The last item bat one in tbe Statement is the ooet of ean* 
stracting the Coomptah Light Honse now finished, and awaiting 
onify the a;(rivBl from Madras of the crowning apparatus. > 

66. Some matemla which had not place in the original eatimato 
being found iniiSspensable their cost Was defrayed (1 believe at the Civil 
Engineer’s suggestion) out of the sum set apart for the construction 
of the approaches and the balance in hand on account of both ia novt^ 
Bupees S68-tt>2. 

> 56. This report haa grown to go greata length that 1 fear to pro- 

long it by saying any thing on a subject I have much at heart, viz. the 
more systematic and liberal repair of some of the old Hillock Qhhuts 
which although unimprovable on scientific principles arc yet deserving of 
larger outlay and moro'carl^l repairs than they at all now receive. 

57. I shall trust however to finding an opportunity hereafter of 
returning to this subject. 

58. I have not spoken of operations on the Payenghaut portion 
of the Arbyle line, as ilie bridges 6 in number have boon long completed. 

59. There is bow- 

lost of Timber ua«d for Vho Arbyle Bridges. , 

' ever as will be seen 


2 Teakwood logs from tbose selected for 
tbe use of Bombay Bock-yard, 12 
Candies, 1 Quarter, 1 Yard, 17 Tub* 

sor, at Bs. 20 per Cutdy 240* 18 7’ 

85 Teokwood loj;8 ikom those reserved 
for the Engineer's Pepaiiment 18d 
Cs., 3 Ys., 6 T., at Bupees 141 per 
Candy 2,(}70‘ 5- 9- 


2,917- a- 4. 

Deduct pmeeeds of remshuBg pieces... 301- 4-0* 


2,656- 18- 4- 

146 JnnglowoodPlaidnatBttpeeleaeh 146 0-0 

2,701- 16 4- 

Dedoct Balsaoe of sanction Jbr Brid- 
ges., 788- 15- 10- 


Due to the Eorest Department •fSSee 1,912- 15- e- 


from the subjoined 
Statement a heavy bill 
due to tbe Forest He- 
partmeut for Teak- 
timber used in tbe con- 
struction of these 
bridges,. 

CO. To meet this 
there is only iho 
small balance of £s. 
788-16-10 remainiog 
over from the twveral 
sanctions, so that an 


adjustment of aooounts between the 2 Departments becomes impracticable. - 

61. Exj^anation has almidy, I believe, been afforded more then 

once. m 

62. On my arrival in the IKstriet I found theee bndgee Ordmred 
for immed^e bonstruction and was given to uhderstaad iim^ 
was standing ready girdled near the several sites. 
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6^. Under this tinpresbion I coRseated toKcciTe Artificer HainU- 
ton to superintend the construction of the platforms and wood«work 
believing that he was coin})ctont to take the entire direction and control 
of tills pari of the undertaking. In this hope 1 was disappointed as 
Artificer Hamilton though perhaps a neat enough worknSfiti hinibelf waa 
found to be quite incapable of taking the place I supposed he would 
<tinTe filled, the trc<» moreover, (small teak) which had been girdled I 
found on permnal examination to be unserviceable and far short of the 
(limcnbions required for the work. 

6t. In the fear therefore that the season might blip by, and 2 
highly paid employes Mr. Muller and Artificer ILiniilton lie kept parti- 
ally idle from want of the timber, I proposed and was permitted to make 
use of a portion of the more inferior of our Hak stoeks at (Sungawully 
calculating that tlio wood so used would lx* eharp d in the accounts as 
rejected'* and not as “ selected** or at Rupees 6* t U-8 per candy instead 
of Rupees 14-8-0 as has been done, 

G5. This amount has been ftmihet augmented as you will observe 
by Artificer Hamilton’s carelessness in cutting up 2 large logs of select- 
ed timlier together with the inferior sized wood which he iiad permission 
to use. The grand mistake I committed at the outset was in supposing 
that tho large beams and main supports of the bridges must be of te alf 
instead of jungle wood as estimated for, but as there was no supply of 
this latter ready, the wood work of tho bridges must have been delayed 
another season, but fur the expedient resorted to. 

66. There was besides at tho commencement of operation a rea- 
sonable expectation that much larger saving on the sanctions might be 
effected than has since bewi found possiblo, for as the work proceeded 
several costly embanked approaches not provided for in tho estimates 
became necessary, and other expenses of an unforeseen magnitude wero 
incurred which have redund tho some to the amounts now represented 
om Hr. Mnlleris accounts. 

I have, &C. 

(Signed) J. D. ROBINSON, 

AdUitioHol Sub Colketer. 

(True C<qpy.) 

W. FISHBR, 


Collector^ 



Statment shetninff the ammnts of exuting Grants expended during years ISo t and 53, on. Roads in the Rah^kaut and 
Payenyhaut Divisions pteparm meordiny to the Circular Order of tine Chief Enyineer, dated Xlth 1S53, 
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EEPORT PROM THE 


No* 

Statement oj Hade Sounds Jn the 2 


Made lioads. 


Nme 9 .ad Class of Boads. 


1 1 

I"* 

PQ 


Estsot. 


LcogUii 


M. 1 F. lYcU. 


QoaUt^. 


TominalStationB. 


N 


| 2 d|Boad from Amenhully to’) 
Coompta by Kodcooud .. ) 




Lafconte Grarel, 


Bonwaiisy Koad.. 


Pitto 


Amonhttlly *■ 
(point of de- 
natioM from 
PbarwaraDd 
Dovomuuny 
line) to 

L Coomptah.. ^ 


( FromSirpy to J 
C Bunwassy. .. \ 


Bilghi Hoad.. 


rPartly late-*^ 
<1 rite aoilpart- 
l. ly clay,, 


rSiddapoor to"] 
y •{ Mnllamany ^ 

J L J 


oad from Ar-'t 
oint of devia- { 
i Arbyle line) \ 
kola Talook.,. J 


| 3 d|Brancli Hoad from Av«‘ 
mutty (point ' 
tion lirom 
to the Ankola ! 


17 


f Partly werl 
lateritepart- > 
ly rocky aoilj 


Amatty toOoas 


| 3 d Coast Hoad from GunO 
lUy (Coadapoor) to> 


t 


.itkola.. 


Additional Sob Collector's Catdierryf*' 
Co Circuit Sircy, 

5tb March, 1S66. j 
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Sub Dumhni in the District of Canara, 


Roadfl 111 Progreas. 


Leugtli oomplef'ed 


Furiher extension proposed. 


15 31 

to I 
18 


15 15 




15 78 

to 
18 





8 Bridges required llirougliout and the Ohaut 
Ui be icUmed to the lull breadth. Oi the 


roadwork not more tiiun IJ mile now re^ 
mams. 


OAbonti of this road opened out to full 
bkoadth, requiies seveial small bridges 
and numerous tunnels, and should be 
gradually iminrorod. 


20 Bond work progressing, fed old and 
I largely Irequentod roads frotrt ^aiious 
arts of Mysore, to be prolonged by 2 
ranches lo the Mullumuuiiy and HosSo 
ghaut passes 


Dlnoomplete as a Cart road. Many smaU 
tunnels required. 


Olio be 
with 
asfu 


le taken up and gradually improeedj 
th referenmi to other public roads auc^ 
funds admit of The 2 stages botwix 


S Ik’ f^i n f ) " 


«te or very nearly lo. 


(Signed) J.D.110BI5S09. 


AMitioHol Seh ColUrfer, 

(A true Otfy<} (<■; 

W.riSflEB, 


Culle((er, 
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Ffvm J. D,. Bahinson, Esg.y Sub Collector of Canara, to fV,, Fisher, 

" Fsq., CoUeeb^ ^ Canara, dated 2lih Jane, 1856. 

Sm, 

* ^ 

As requRsted iu yonr letter of the 20th lnBtant> I have the hdnor 

to forward a Statemeot exhibiting tbe^'etal works in progress between 
the lilt fanntn:]^ and 30th April in the two Bivuiona onder mjr charge^ 
and expen di ture incurred in theur execation. 

2. I have iUready enumerated what I consider to be the moat 
urgent requirements of this part of the province in the Fublio Work 
Department when reporting generally on the operations for the past 
year, and therefore confine my observations to such points as the 
present Statement seems to suggest. 

3. The fimt item on the list is for the repair of some of the worst 
portions of the Hossunguddy Ghaut leading down from the Mysore 
country to the river and port of Gungolly. 

4. Of the sum expended oh this road, Rupees 100 are from the 

amount annually sanctioned on Talook estimate for patching up and 
improving the several minor bnUook passes leading from the high 
country to the sea board, and Rupees 60 is a further sum subscribed by 
private individuals interested in the trade along that road. 

5. This Ghaut is manifestly from its position, ono of tlic most 
useful of our old mountain passes,, and might if more systematically re- 
paired and on more liberal estimates than are now prepared for such 
communications, be vastly improved atid facilitated. 

6. The next 3 items are for the oonstruction of the new bridge at 
Bhuteul and the t^proaehes thereto, Northland South of the town on 
the great coast line anfi should he viewed in connection with the operw* 
tk^ along this same road expenied last year, and akeady commmited 

on uirayhwt Phldie Work Bepo^ • I; ^ 

7. The new ibri^haa been coiui^eted 
Ss. A. P. ^ exc^ion of the plastering of the 
Sstumtelt^ JO * pumpet watt# ht a coast of Hs.* 2,150-14-3. 

■ ..V '26 
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At an early staffc in Urc operations, I wrote to the then Civil Engincef 
Mr. Walker dorni-oiriciaHy informing him that the rates allowed in hifl 
BHlimatc were quite inadefiaato, that several indwpensable portions of 
the work had been wholly omitted and that the total cost of coustme- 
tion would probably greatly exceed the prescribed sum a surmise which 
How, turns out to be g^uitc correct. 

8. Tlie couses f«f this increased exp^diturc have already l«scii 
noticed in the S.'lnl p;jra of my former report ti» elncidato which 1 now 
hog to append o Statement showing the actnal rates ou the spot as 
compared with those cntei-ed in the Civil Engineer’s estimate, together 
with the additional items of work found necessary and which have, no 
place therein. j' 

0. Mr. Walker gave me no definite answer on the suhject, hut 
agreed with me in thinking that operations must go forward under 
every circ»im8t.imco, and that account should ht? made on the. completion 
of the bridge of such extra work as had been found necessary and ex- 
planation afforded regarding the causes which had foutributed to 
enhance the estimate rates. 

10. The accounts haveljcen narrowly scrutinised, and so far as I 
nm a judge the work seems substantially executed and has stood well 
the recent heavy freshes. At this particular time when owing to the 
prevalent epidemic, the labour market has been and still is unusually 
ill-supplied and when workmen of all sorts know and turn to account 

the recent orders forbidding all covered service, ah increased expenditure 
was most nuturally to be expected. ‘ 

11. It will bo satisfactmy to me however when the Civil Engineer 

can inspect this work and pronomme on the cost and stylo of 
cxecurioQ. 1 , . , - • ' . 

12. Items 5 and 6 call for no mnark, 4 mdj^ nertoh the list is 
the cost of prosecuting operatkms on the road leading from the foot of 
the lycekoond Ghaut to tfie port of Cooinpta. Xhisi^road with the 
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exception of .some 5 furlooga (whei-e there is no impodimenii of conse^ 
quence) is now eoinpleto throughoht its wlib!e length of 17 miles,' and 
only awaits the.wnstmction of fj»e needful bridges. 

13. The total cost up t<430th April has been Riqtees 7,22 H6-5. 

.14. I have al^dy expressed, mysdf strongly ns to the desirable- 
ness of widening the dhaut, bridging throughout, and so rendering 
available for cart traffic this Very iwpulur and uihful branch line. Plans 
aud estimates providing for all the streams along it, with the exception 
of the large river, have already boeu sent Jn, nor should thU solitary 
omission longer remain unsupplied, os withou^a bridge over the Tuddri 
at this point the great obstaele to wheeled traffiu would here, os on the 
Arbyle bne remain unsnrmounted. 

15. Besides being most useful as an auxiliary of the Dcviniunny 
line, the Neeleoond branch road has an active traffic of its own, and 
being fed largely from the Hossghat, is both directly and iudiroelly the 
channel by which nearly the whole of the Balughaut garden produce 
aud much of tlie My.<iQ)v trade, had their way to a sea port. 1 have 
already noticed in the 4*1 and 49 paras of my former report a favorite 
scheme of connecting this road with the head of the Tuddri navigation 
by a cross road &om Santagul to Kulgal, or a point a few miles Higher 
up the river. ' * 

] G. The two next items ne^ not detain me, as the road to which 
they relate has bad ample notice in my fonner report. 

17. Item No. 11 is a smuU landing plate coustrucleil near the 
Mankyferry for the accommothitioh of the general river trade, at whieh 

'*good» may be discharged free of toll. 

18. I now come to the K^utgol improvement works, which are 

stm ia aheyanoe from want of a plan and estimate drawn up on seientiile 
principles. , 

19. A parcel of grom:^.n;ieM^tig 4i acres has as yon are aw^, 

l>ecn purchased at a cost of Rupe^. little turtimr expense 

incurred in clgariiig it of shc^ i ^ 
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brought to the spot and there; would. no obstade^ I believe, to 
operations oommencing immediately after.t)^ monsoon. . - 

20. These works will consist of a new ,^roi^. '(the prd^nt one 
being insnf&cient and objectionable on evei^ acooionts)., a Cl^y and land- 
ing wharves, and would cost according to a rongh estimate I have had 
made out from Rupe^ 6,000 to 7,00(1; ' 

21. ' The sum of Snpeee 2,000 the part of proceeds of the two 
Btdaghaut Toll-bars, has been set a part for their constmetion, but as 
the work can scarcciy be said^ to have commenced, this arrangement 
might be considered objectionable under the rules recently promulgated 
for the omnagoment of local funds. In every case the work is one 
which as I read the new rules, must be 'carried out by the Engineer 
Department, and I should thcrelbre be glad to b ^vored with your 
early instructions in regard to future operations. Probably as the 
Coompta canal works are not now to go, forward, Mr. Searle might be 
able to make a plan and estimate, and supervise the eRMution of the 
work here and at Toddri without incmivenieDoe to bis other duti^. 

22. You recently asked me whether I should be ready to make 

overcharge of the Public Works under my control to the Engineer 
Department, a requisition being made to that effect, and believe 1 can 
say I should be quite prejMured fox such a transfer whenever determined 
on. . . ' 

23. I have already written bnnging the daima of the several 
servants employed un^r me on the Public Works, to the notice of the 
Civil Engineer, and should suppose that wRh the additional work 
thrown in the Exeontive Department in carrying oat oporatums, to bs^ 
defrayed out of the Discretionary and Local Funds, the services of my 
Euperinteudont and Harabmut Mmstry cotdd he tqmed to most pro- 
fitable account. 

24. The works whi^ I shotdd resommend forearifest.oxi^catbn 
out of the Discretionary and Loo^ Ftm^, are the prosecotion of tiie 
coastline improvements 'South of 'Honore, wbidi is without a decent 
approach from that or in-fact any othw side. The Kuf^ and Tdddri. 
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qaay,,and landing wbtfve^ and tKe continuation of ilie more inland 
coast line from the point where it would leave the Arl^le road beyond 
Heeragoofy to the foot of the Hydergher Ghat, and ihenoe to the South 
bonk of the Kale Kuddi. 

25. In the Balaghaut Division the only road work which has 
been going fonvard under my Superintmidence is that between Sidda> 
pore and Bilglii, which is still partially incomplete owing to the great 
prevalanoo of fever of a most smous type in that 4lls^honrhood. Thisj 
work however, both as regards its present and future developments 
has been already so fully discussed by me in the 17 and 18 paras of my 
former report, that I need not recur to the subject. Its continuaneo 
in a North TVesterly and South Westerly direction to the heads of iho 
Ilossaghatit and Cuersappa Pass, wxmld leave to our local trade and to 
that of the neighbouring ports of the Mysore country, little more to 
desire in the way of facility and aooess to the coast and influence tho 
devcl ipmcnt of our resources to an extent that can scarcely be over 
estimated. 

I have, See., 

(Signed) J. D. IIOBINSON, 

Sub CoUtetor, 

(True Copy.) 

Wm. PISIIEB, 

Collector, 
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Slitfment thf amount e.rfp&ndeH on ItoadB md commufitcaiion^ 



O CiC^ 
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in ilie iteo Sttl Dhidons. from 1«^. Junmiry to 30/i April,. 18€6. 



(Signed) J. 1). ROBINSON, 

Su6 Colleefor.- 

(True Copy.) 

Wm. FISHEl^, : 

Qolhcior, 
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SUitemeni Aemng the actual raiee on the ai eompared with thoee 
entered in the Bitbnate for the Swtcal Bridge^ ' ^ 
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Frtm T. Clurhc^ Esq.^ Collerfor of Malabav^ io Gthmel C, /?• Faber, 
Chief Enffifteer^ dated ihth April 1836, No. 1167. 

Sir, 

1. I huvo the honor to forward my report on the roads in my 
district for last year, commencing from the Southern eittrcmily of jpdy 
district. 

2. Mr. Collett, the Sub Collector difforb with Mr. Knox hia 
prodecobfeor, as to the goodness of Trunk ^Road, No. 5. Tho former does 
not regard it, (Widliar to Ponany) more tlian an ordinary, slow, 

tiallic road, faulty and incomplete in construction, and cousecpiently 
very inadequately maintained, as the funds that would ho only sutli- 
cieiit for legitimate rci^uifa have for }oars hcen really (‘hiclly expciidcil 
ill creating a road.” Mr. Collett stales also, 'Miaviug now driven 
over a groat part of it I should say (hat two horses would find it a * 
‘Scry difih'ult experiment with a folir wheeled carriage, as I have 
discovci^ed it is, in many parts not an easy one with two lioi'ses and 
only two wheels.” 

S. The road from AValliar to Palgliai has not yet been metalled, 
and continues in a tougb and nigged states The Sub Colloetor pur- 
poses to devote a large share of the allowauec ior llie &mung year to 
metalling Ihobc 13 miles. 

4. During last wet season, Ute first 1 1 miles of new road from 
Pttigbat westward j>roved an culire failure ; the whole* it> hoiuff done 
over again ; but not out of the annual allowance. From thie point ‘to 
Poniany there are numorons vety sleep slopes, for which, and for widen- 
ing somo tunnels a special estimate was submitted. This would allow 
of the rmnoTsI of some gretti defects in the line, but part, of Uio rood 
will still rcnuiia unmetulbdL Hie bridge at ‘V’otta|X>lliam is lieing 
coustmetod under a sopomfee estitnate. The e^timnic wliich has been 
submitted, and, to which ! alludo<l in my last report regarding Tirlnlla 
bridge is yet under consideration of Government. With reference to * 

itb amount, '62,000 Rupees, tlie Sub Collector submits it a' his hiuufile 

27 
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opiaion “ that the traffic will not, and eqiecially si», after the opening 
“ of the Railroad, be fonnd deserving of eo lar^' an expenditure,” '^d 
adds, “ a good timber bridge would, I think, be sufficient.” 

5. The cross roads in the )*alghat and Temalapuram Tolooks are 
very numerous and more or le8.s important. The Trichoor road will be 
improved under ah estimate sanctioned, and estimates have been prepar- 
ed for others. The present condition of all these roads is extremely bud. 
Some estimates for improving ^ic cross road in the Nedinganad Talook 
were in course of preparation by the Snh Collector when called to Calicut 
by the murder of my predecessor. One is being improved and all tbe 
others require tbe same greatly. They am mostly unfit for carts, Tlie 
Cootnad Talook has only recently been added to uie snb-division. In 
Chovvgbai the roads consist of heavy sand. The Sub Collector has not 
yet personally inspected the canal there. 

6. The road from Tanoor to Poodiangaddy is in fair order, so also 
is the road from Tanoor and Pooraparainha. The bridge at this place is 
in progress. A waggauy bar is in contcmplut ioii for the Beypoor river 
and an estimate of 57,000 Rupees has been submilled fur this work. 
The canal from Tanorc to Cootyc has been deepened and straightened 
under an estimate of 5,020-9-0. The Cootye sluice and lock has been 
built. The work of the Calicut canal under the Perry fund proceeds well. 
The S^t Qidah, wanting repairs, an estimate lor this purpose has been 
Submitted. The work of the Jail Hospital has been well executed under 
the orders of the Sub Judge at Calient. 

7. The road from Tellicherry to Cannanore- as well as the drams 
and bridges thereon are iu good order. Tbe handrails of this Moethjda- 
kandy bridge on the South of Edakaat bazar require to *be rq>laeed as 
th^ are in a feeble state, and this shall be ' atteled to kht^y. The 
road from Cauanore to Belliapatam is in good order. The road over the 
Periah Ghaut is in pretty good condition just now. It is repaired by 

’ annual sanction. The work on the new line of road ffiom^TcHicherry to 
Coottiporam is in rapid progress. It is hoped that, it will be finished 
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)«fur(» Ibe of>innieiicein<‘nt of the motiBoou Tlio anuuft) «opJt of deepen- 
ing Sultan Todoo CaAid iaia coarse of progress. The bridges and drains 
on the road from Tellioherty to Manantoddy having anstained iiyury, 
aie under repauv, though the road itself is in good condition. 

I luive, &c., » 

T. CLABK, 

Collector. 



STATKMKKT Or ESTIMATES EOE BOApS AND BUI DOES. 


SaQctioued works. 



Ganjam. 

Annual repair of the road boiweoii 

BerhAmpore and Gopalpore. .. . - . 28th J an. 1858. 6,' 

From Chicacole to Calingapatam 8th April 1858.. 10,1 

Ruaseleondnh 1;o Komiore by Chalee 

and Tcnielghur 15tli Tfec. 1853. 28,7 

B^»rha^npo^e to Eusselcondiah 19tli l>cc. 1863. 1/42 ‘ 

Fop the cojistruction of bridges, 
on the road from Itchapor^ Dun- > 3d Nov. 1853... 3l>,£ 

doo Gedda to ilio Bengal frontier. J 
No. 6, Trunk road from lliwlipatam 

to Iteliapore lOth April 1864 90, C 

From the Town of Poloondiih iu^ 

VizHgapatam District to the village 

l*ort of Calingarmtam from Chin- 

liultt to Oiicaooio J 

From Puvlakimcdy to the Port ofj 


To bo borne by the Purlakimcd}’^ ^ 
listuto from do. to do 

From Purhikimedy to Madapam....... 

To be borne by the Purlakimrdy 
Estate on acooimfc of do. toOalin--{ 
gapatam 

For the completion of the portion of"j 
the IVutoK k»ad; No. 8, between 

Iioha|l^r and Hooipipa. . J 

For. tepairing the’40mlk?fl of road | 
between Chicacole and Suntosha- j 

poorum for 1 year J 

Repnira to the lligh Northorn Tmnk ) 

road to the Bcitgal frontier j 

Chioaeole Bridge 

Discretionary Allowiuwo 

; VlZAOArATAM. 


r.,nsinictin£ three bridges. o4b' the 
new rood leeulinfi: from Tlsairapa- 


tam to 



od lemliDg from Tkagapa- April 1864 
Vamalavafsiih ' 








statement KSTlMAm FOB Am BRIDGES. 


B^orks 



V IZAGAFAT A.M . — (cofitiiinedj 


IWd from Trmtipnrty to Jc^^oor... \ jgjg 

Uoad from Piurvatipore to do J 


Sf’V »penal roads foi' ajfm'ding employ- 
mnti io ihrpeoph dsiriug the soarritg 
inrlndhtg tko Supermini denee for 
one gear* 

1 Brancli road from Kur^ipai'am to^ 
j oi n tlio Trunk road a t Thellapol iom. 

2 Do. do. from KursipaLam to- 
wards Wooroottab 

3 L>o. do, from do. toGolcondon. 

i Do. do. fVtmi tho to- 

wards Punchdootali to join the 

Trunk road midway bctwetMi Vel- 37th Jan, 1851. 
iimiuachilly and ^fuckapilly 

5 Do. do. from Tantipiirty to 

AnkapiUy 

6 Do. do. from Parvatiporo to 

Bobily Territory and from do to 
Paleondah from Palcondah to 

c Chei>ooroopiHy,.,;, J 

Haso^ry wpiwa on tho abore linea rf » »♦. BifltFob. 1855 
llepair to the Kort^m Trank 
No. 6, fkom Coonec to Soobatua^...* 6th Fob. 1865,.. 
Brid<re over the Ood^eo river.,... 28th Jan. 1853. 
Trunk road, No. 6^ from Sdobarum 
to ChiUiT^si^,., loth April 1851 
Brtdpfe on the appfoaeli to ChittivaJ- 
Bah large bridge; 2dth Nov. 1854. 

BiJiltMriinBT. 

No Statemoht reoebred from this 

■ / . 

No Statement rceeircd from lh» 

District. . 

OvBTOoh. , 

Oonstnioting a Platform Bi^dge over 

' the Aramunda Cilinguloh.. 10thh{afdt|l85I 

^Do. do. Q^r ih& Comn>ai^o<^ 

. Channel near ChmnaLingoya|>alem.i Pp. , 


7 149 ^ 

Btoppcd 

asltiepaa- 
BCR Imve 

not been 
Burvoyed 


' Oomi»let-i 
16,900 ed. 

. 8,089 Do 

' 1,H18 Do. 


12,282 Do. 
11,210 Do. 


24,551 
41,478 20,833 

11,570 6,785 
10,567 7.6G7 


15,710 11,111 


Notoom* 

monced 










2H 


blAlEMl'NT OF l-STlMAIEs^ &t*. — (co^tfutVCiL) 


Sanctioned works. 


Date of 
sanction. 


GviXTOon.-^iconfinuf^d.) 

ItmwovinR ihc' District road from^ 
Giinluor to the rilla^e of Muu- f 
(*halla (distance 11 miJes) leading f 

to Nizampatam luid Baupettak J 

Constructing 5 Tunnels and I in* 1 

\ertodar(di fl 

Construeting Tunnels on the road"| 
leading from G-nnloor to Cumbum, r ^ 

Ac J 

Nellouk. 

Ko Stntemeut received from this 
District. 

CUDOAPAH. 

No Statement rwei^ed from this 
District 
Bellaky. 


Road from BcUary to HeraUal 


■■■■■■{I 


Connecting road on the Bcllary tank“l 
bund aitli the Dorahal and Can- > 

tonmeut roads ^ 

Coiistriictiiij|f 2 Bridges on the BUi- 

rnlinl road 

I Do. road across the Paddy Helds 
of Oooachoor 


Road from Bellary to Humpsagur*. 


Do. do. Maintenance allowance... 
Constructing (Minor) Bridges and 

Drains on 289 miles of road 

For the mainionanco of do. do. in 1856. 

Do. do. do. in 1850. 
Constructing Bridges on the Dharwar 

road.v 

Roads connected with Ramendroog,... 

Do. do 

Trank road, No. 12, from Bellary to 

Coodoir 

For the maintenance of do. do. ... 
Constructing Bridge to Pennar river 
at Woodarpedroog 


51,002 52,828 
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Sanctioned works. 

Date of 
sanction. 

Amount 

of 

Estimate 

1 

2 

3 


Bomarks 


Bb 


Bbllaby. — {continiMd.) 

ttood from Bellary to Darof?oe I3th Dec. 1853‘ 

U^airing Bella^al G4u»Lt between 

Beliary and Bamendroog« Main- > 

teuanco allowatiee ) 

Herahai road do. 

Flumpsaugiir road do 

Kamondroog road do 

BaraendrooK road (from discretional^ 

allowauee) 

Herakal i*oad do. 

Goodooottali road do. 

Oonstrnctiug draina on the main'^ 

roads at l^llary (from discretion* > 

ary allowance) J 

CaJeaxidroog road) &c. do 

llossoor road do 

Uoada from Vaparullah, Roidroog and 

Cumbadoor from do 

Do. from Bollary, Darogee and 
Comply 

SiTBirooi.. 

c ^ 

Hindree Biidge lat June I860... 

Cooudan Bridge 24th Fob. 1855- 

Yeldonty Brid^ .T. Do. ' 

Kumool and Bellary road as far at ' ^ 

Oodamoor and minor Bridgea.... ...... 

S^: S f®; 26th Jan. 1855.1 i.07,i«r 

Improving Gn^apah road in the 

lunitB Ghagnlmnrry ...... 

Do. Yadaw JIM road.MM v «.. 

il^pairing OoUconUa road in , the 

iWts of 

Constructing a ' of 2 Arches 

across the ..»#»..».»♦» .r. 

Wangoo nuBah on t^l^gh read fronv' 

Ghooty tolCittnoel., 

Jtepakji. ‘ ' 

iCnmool and BeUArr . road as far asS 

, Coosmobr.....^ fl 

Do. , to Kttndy Canaxoa road;.i.'.. I 
Do; to GfaMtv ‘ ' do. ...... J 
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sTATiftMjBNT Of ESTIMATES, fec. — {continued,) 


KruNOOL. — (contin wd.) 

JBmerqcnt • 

Repairs of roacls aud Ghauts..... 

Do. of Bridfiies ..... 

Do, out of the disoretionary allotr 

anco on ruada...„ 

CniNOti'ErcT. 

Road from Cliuuatnbut to TiiKleva-| 

nuta * 

Do. do. do. 

Do. from Tirvolloor to Kisina-i 
porum.*,, 

Do. do. 


Sanctioned works. 


Civil Kugi«ocr*s letter of.. 


Pioneers road 

Chlugloput road 

Southern t^ojisl road in llio limits oil 

Paupau's Choultry 

|CroBa road from WaUajalibad load- 'I 
iiig to Southern Trunk road via > 

Krooiubuloor ,J 

|OlJ Areot road ... 

Rond from Madras to Guddapah ini 
the limits of Taukev’s Olioiilt)y....,.| 
Cuddapali road in the limits of Tid-! 

velloor 

Southern Coiist road 

Road loading from Pulioat to T<ton* 

gaiiioot turn Colum • • * • 

Do, from Teroovattoyoor to Knuore. 
Do. fi'otn Ooratkoor to Trivellore... 
Do. from Salat Thomas’ Mount 

to Poonamolloe 

* No&th Aucot. 

Road from Ohittoor to Suutapettalt 


Do. from Velloro toPferumtoor pth July ,,18155- 

Improving Trunk, road No. 11, be- ; ; , 

tween DamUkheroo and Kulloor $dd -"rj 

Riiad fr6m Pootulput to Kurcusi-l 

baitdy plat Sept. 1852 

Cuddapah road by Nugery ;. lith 1W2: 

iOmnicytfmbnudy pars lOt^ July''l«51;( 

JBoad from Nagcry to Pootoor.^ ;2rfh Peb. lS54i:i 

!Rt>ad Ciom Chittoor to Pootulput... 1855-1 
|.ll«>nd from Po otulput to f>mnutcd ieim' 8 tk 


Date of 
sanction* 


16th June 1858 
Emevgont 


I2(h April 1854 
l5tliAug. ia55 
Hoard letter.. 
1st June 1854.. 
;25th Nov. 1851 

J'idieb. 1856..I 


17lh May 18^. 
L4th lX*o. 1854. 

|6th Juno 18M. 

19tliScc. 18641 


Amount 
of 
CBiimatc! 


Amount 
of work 
Iporform- 
ed. 


Rs. 


103 

070 

400 


l;796 
* 0 

3,952 

1,884 

1,852 

250 

1,287 


I 


3,961 

14,412 

16 . 4 SS 

o';' 


IBemarkbl 




lil.'l 

470 

292 


S(« 

sis' 

■ I 

1.167: 

l,H84j 

loa 

94 

902 

80 

38 

464 

136 


‘ed. 
«f ,400 JJb. 




6,000 8 , 9 fli 
i.’iftji ■' ’fijm 
6,lfJa; ■ 1,7»10 

. 3,(557h> 510| 

. 3^966 


i I 
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Sanctioned works. 

Dale of 
sanction. 

1 

2 


Amount 

of 

Estimate 

! Amount 
of work 
perform- 
ed. 

3 

4 

Rs. 

Rs. 

9,560 

1,171 

2,.KK) 

72,673 

746 

25.025 

2,378 
2,050 
553 
12,1 12 

2,222 

1,332 

653 

5,000 

32.053 

27,260 

4,630 

8.338 

5.i02 

3,900 

3,900 

4,922 

2,482 

3,867 

j- i,r>0(» 

1,500 

1,<)00 

1,000 

j 1,00W 

l.OOC* 

. I 

638 


Remarks 


JfottTH AeCOT.— 


IfltliOct 1851. 


l29tli May 1851 
10th Feb. 1855, 


Hoad between Chittoor and Pootulput. 

Tracing road from Gooriattum to| 

Cuddapanattiini 

Co ns true ting Poluur Bridge at Vellore. 

Road from Pengaragooutali tank buiidl 

to Gooriattum f22d Oct. 1854 

jOppuing Bj'nagoontali Ghaut ‘JlOfcli Mar. I865.j 

Alaneoopum Bridge |2d May 1855... 

Agarum Kiver Bridge 16th J uue 1855 . . 

Road from Palmanalr to A^encata-j 

glierry Cottah * 'lOtb Feb. 1805, 

Road from Vellore to Ariiee flOtli Feb. 1855 

Do. from AVallajahnugger to Sho-I 

liughur :15ibJan. 1855. 

Do. from Pootulpiit to Kurcui|d^y.|19ib April 185.5 
Do. from AVallajahuugger to AWicul.jSth Feb* 1856, 

South Abcot* ! 

i 

Repairing the road from Tin deTannm ^'Boards proceed- 
lliruugb Kilieyarioi*e to Pondiclier- 5 ' ings 12th Mar, 

ry discretionary S. 1855 

Do- do. from Virdac-Uelluni to Oara-| 

veppeucoorchy diaoretionary ! Do. 

Forming the road marked out from 
Piittumbakiim to a point on TrunlV I ^ ' 

road No. 9. two milos north of( I 

Pnnrooty discretionary 3 I 

lumroving and opening a road from A ; 

Cullacoorchy to join llie new > ! 
high road on the Salem froiRierdo. J } 

Branch roads Munnargoody and' 

Chellumbrum do ! 

Repairing the road, Ac. front Mun- 
jacoopum to Trivady fi'ora Fllava- 
nasore to Kullacoorchy and the 
branch roads leading from Tinde- 
Tanum, also, for c:^ttu)g side chau- 
nels and purchasing tools, Ac. from 

discretionary allowanee j 

Repairing road from Cuddaloro to 
Pottdi«3ierry, dworetionaiy allow- > IP 


1855. 


Do. 


Do. 


Road from Tind^^lAupi to the Go-i 


17ih Nov. 18-16 


vernmentsaltpans near Meteanmii- . ■ Noy. 1854. 


i,ax)j 




80(> 


2,500! 


967 


1,499 


800 


2J61 


2b 
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sTATKMKvr OF ESTIMATI-S kc.—(nwHnurfL) 


Sanctioned works. 


Date of 
Sanction. 


Araonni 

of 

Kstimate 


Amount 
of ^^ork 
fxTfonn- 
cd. 


Uetnarks 


South Arcot.— ( co»^f«Mcd.) 


:8tU Nov. 1867.. 


to ') 


Do. 

6lh Frb. 1854.1 
Do. 

3d May 1856.| 
Do. 


IDili Dec. 1864 


Uond from Thy ar to TinilevaTmm......j 

Do. from Tinclcvanum to ronai-l 

cherry viaMylum 

Do. from Voeranum tank to Chcl- 

Inmhntm 

For II tniinel on road No. 1 

Uepiiirini? tlio road from Vellaur to! 

(A)icro4)n 

Do. do. fVmn Chcllumbruni to 
Mnnnargoody in the limits 

Chcllurnbrum 

iHoad from Ohcllnmbrum to the salt 
])au8 at Killay and Tilkvadun- ^ 

gum, 1 

jOpcning out the road between Yai- \ 
lore on the Coleroon to the bank ( 
of the Vuddavaur near Clietty- f 

tliimgnl ) 

Embankments, Ac. in the Mylum roadj 

limitB of Yannoor 

Road from Cuddalore to Goondalumi 
and Ooodecandoo salt pans 
Tanjorr. 

Repairing and tunnelling the road 1 ;301h Jnn 
from Com bacon am towards Madras j ilf>th June 1853, 

Sibbundy for Sundry works Il8ih Mar. 1853 

Constnieting n bridge of 5 arches 
across the Palavaur ou the road f 
Piuulancllore to Vydeeswareu ( 

Corn ) 

Renairiug part of tbo road from } 

Combaconuin to Tranquebar and > 

construcUng Tunnels 1 

Repairing the i*oad fVom Oombaco- 

num to Miuinargoody 

Repairing the road from Combaco-j 

num to Tranquebar 

Do. from do. to Trevalore 

Do. from do to Tanjore 

V>o. from Slieally to Tranquebar... 

Do. from Myavovam to do. 

Sibbundy for do 

Constructing a Bridge of 3 arches f 
across tbo Codichoottiaron the road J 


Do. 


Emergent. 
15th Dec. 1854 


3851. 


3th May 1853. 


i3d May 1853 


Do. 

Do. 

Do. 

Do, 

Do; 

Do. 

Do. 


23d Aug. 1835: 


‘ Rs. 

2,00Cj 

5,500 

810 

1^2 

1,080 

4,380 

3,S16 

I 

939 

S82 

[ 4,417 
85 

0,6(50 


Bs. 

1,960 

5,otH.) 

rosi 

132 

2,380 

1,08.V 

I 

3,928 

1,432| 

I 

P39| 

682 

812 

85 

162 

785 

2,407 


783 

121 

28:i 

“a 


3,600 

i.roio 

1,^ 

■67S 

937 

(5001 

6W 


6,38iN 232 




statj;mkxt OF kstimatks, i!Lc. — (rotUifinefL) 





Sanctioned works. 

Date of 
sanction. 

1 

1 

Amount 

Esiimntr 

1 

1 . ... 

.Amount 
of work 
perform- 
ed. 

Bemarks 

1 

2 

i * 

1 

6 


Tan JO SB . — (voutinucd ) 

Constructing? a Bridj^o of 3 arcbca ^ 
across tlic MooUiar on tlie road f 
from AlooUoopcttdh to Vaduruu- C 


con winjctiii;r tunnels, &<■ 

Formiu;^ ibc x*oad bct\^'lHMl Tanjore ^ 
and Munnarfifoody and construct- [ 

iug tunnoja j 

J)0. betneon Tanjore and Put- 
toocottab andconstriicuiii? tuunols.... 


Do. do. iirfoss I lie Cautta;a 

! Do. do. across the Paundiwiar.... 

j Do. do. across tho Vclliaiif: 

I T>o. a “Brid/oft* of 1 arch across the 

I Clieudranady 

Do. a Brldije of 3 arc.Ues across 

tlio Harioheudranady 

Ho. do. across the Adnp]uinr 

Do. a Bi’idj;e over the Nnvigjiblc \ 
surplus clianiud near ??e^pip;:tani f 
on tho rood from Ne^apataui to ( 

Kodieary J 

Forming; the road from KoaWoor to"] 
Shongoncly on the Trilraiu/ondy, j 
Moottnopettah road and eoimtrucU f 

iug tuuiiela J 

Cojistnicting a Bridge across the i 
Oullovaury ou the road from Tan- > j 

Do. a Bridge across tho Auda-i 


jore to Poodoocottah ' 

Do. a Bridge across tho Auda- 

koDelictlyvary on do 

Forming the road between the lower 
Coleroon annicut aud the Town t 
of Coettolam and construeiing f 

tun!iels«M J 

Do. from Tritmpoondy to Kiillii ^ 
mode along the Adappaiir aoutii'i 
hank and constnicHng twitte)s.,r.. \ 
Forming tbo road from Conga! an* 


bridges. 



Rs. 

Es. 

• 

2,sio 

0 

Wli Aufi. 1853. 

6,625 

132 

j27(h Jany. and 
:iJ7tu Nov. 1351 

4,700 

3,453 

Do, 

d,25<t 

8,821 

iRt Fob. 1851. 


0 

Do. 

3,:U)5 

a 

Do. 

liOt 

150 

Do. 

d,305 

130 

Do. 

l,C>«0 

0 

Do. 

8, 1(^2 

0 

Do. 

4,304 


2(Uli J uuo 1H5 1. 

j 

, 3,233 

Do. , 

4,873 

1 

j 3,83/ 

1 

, -Do. . 

1 

1,974 

1,710 

j Do. 

1 

62 i 

25tk Aug. 1851. 

i 

4.73i: 

I 

, 3,876 

[ 

'! B.. 

^ i 

1 . 

1 6,545; 

5,013 

,1 Mb Dec. 1851. 

! ’ 

: 18.858 

1 ■, i 

' 11.170 

i 1 
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STATF.AJKM OF iOTiAJAiJ:s, &c. — (continued.) 


Sanciionccl works » 



and constructing 


Tan JOBis.-— {conti n ued.) 

Ilmproring tho i 
dy to 
tunnels 

[Constructing throe bridges on theS 
road between Coottalum and the t 

lower Coleroon Annicut ) 

Altering the bridge across the Too- ^ 
toovaikal on the road from Moot- ( 

toopettiih to Vadarunniem ^ 

Do. 4 bridges across the Mool- \ 
liar on the do, from Muixnar- ( 

goody to Vlidarunniem \ 

Forming the road from Ammapottnh -s 
to Papannsaein and constructing ( 

bridges and tunnels 3 

Rebuilding of the Peringsiry bridge ^ 
over VetM'asolagannur from My a- f 

vernm to Tcroovalore 3 

iMetnlliiig the road and (constructing 
tunnels on tho road from Tan j ore f 

to iVodoocottali 3 

Bridge across the Ada]>paur on the ^ 
road from J^egapatam to Point > 

Cal more S 

Bridg(? across the Coleroon <itA«-^ 
nakimm on the road from Negapa- / 
tarn to Cnddnlopo and Madras, i 

Kslimate l,30dH)0 

|92,l)('M). Dednet from Pagoda Funds... 
Forming 3 roads beU>ceii theJNa-j 
doorasaol salt pans nud eouatmet- > 

ing a bridge and tunnels ) 

Ftnith. 

Bridge across the Paumanyar on the i 
road from MoOtoopettali to A dim- r 

ranipatam ' 

Do. aerosa the Coleroon at Anna- 
kareu Chuttpum on the rood fro^ii ( 
Negapa tarn to Cuddaloro and V 
M ndras, Kstimatc 1 ,30d >00. 
Discivtionary outlay on re}wira 

roads 

Tfirciu>'oi»OLY. 

Repairing road from Trichinopoly tc*l 
•[I'a I ip • re v i T oowagoo tly } 


Date of 
sanction. 

Amount 

of 

Eslimato 

Amount 
of work 
perform- 
ed. 

2 

3 

4 


Rs. 

Se. 

I4th Dec. 1854. 

14,000 

11,721 

Do. 


6,077 

l9Ui Dec. 1851.. 

i,277 


Do. 

2,723 



loth Feb. 1855. 

42,105 

22,341 

• 



3CIU Feb. 1855. 

2,548 



Sa June 1855. 

4,407 



I3lb Jttly 1855. 

11,507! 


lOlh July 1865 

38,000 


ISth July 1655. 

7,727 


29th Sepl;.1851. 

7>683 

69 

6th Sept.1854, 

92,000 

5%961 

♦ * .1 V ’ 

33d May 1853.; 

29,000 

■ 

i2r.th Aujj. 1853 

2.18(3 

3.1681 


Rcmarke 










SIWTKMKNT OF LS'llMATES, &C. — (voniiuH€iL) 


Sanctioned works. 


Date uf 
sanctiuu. 

Amount 

|Of WDrk 

Eslimalo 

ed. 

Bern arks 

i 

3 4 

5 


TuTCniNoroLY. — {continued,) 

Gravollin^ road from Trirhinopol}^ to , 

Taiijoro via Toowa|;fOody I2tli Feb. 1855. 

Construcfcirip tunnel 21lL Feb. 1855. 

Koad from Trit.-hiiiopoly to Comba- 
conum 18tb Nov. 185 k 

jaS.TlS:} 

Do. to Madura.. 2lttb Jan. 185i. 

Do. b> Dindigul lltb Dec. 1854. 

Do. to I'oodoocottali 2dd Mar. 1854 

Do. to Coimbatore { 

ConstoietiuK lyaur bridge } iSti' JurS* ] 

Ue])airin^ rond from Coleroou bridge 
to lyaur I8tli Nov. 1854 

Do. north to Arrakistnavary from 
liofld Funds 4th Dec. 1851. 

R.oad to Dirjdigid via Poodoopolliem... Idtii Feb. 1854 

Do. to Triinulvudy via Poolumbody. 22d Mar. 1854. 

He])airiMg tJic cross guUors Emergent 

M A DUKA. 

No Statememt received from this 

District 

Tinnevelly. 

Constructing a platform bridge of) 

30 vonts over the Virdooputty > 1st Feb. 1863^ 
river in the Sautoor TaJook... . 

For regravelling road between Oopo- ) 
day and Covilputty in the Ottape- ( 
daium and Saiittoor Talooks. Or. { 

Baising and metalling road and con- ) 
fitructing pavements, &c., on do. f 
between Oodaearaputty bridge C 
and Sauttoor ) 

Constructing a platform bridge of] 

I 15 venta over the Cathah r- * ^ 


By Government 
26th Sept. 1853 \ 
& by the Board f 


15 venta over the Cathah ^ *ty ^ 

stream md another of ) is ? 1 

talook ifi Im ot .ingle one of 22 May 1864 J 

rent, across J 

kmataructing a ’i^tdge of 9 arches } losoi i 

ortr the f eypulputty riror in the > 1 


I Cumnict 

8 , 04 l! 2.938 cd. 

l,H}tij 1.128 Do. 

811 i 81 1 Do. 

391* } 399 / 

1 . 4 (W 1 , 38 !) Do. ' 

16,177 6.009 

2 . 161 , 2,161 Do. j 

1,4801 
2 , 881 : 


1,419 > 
2,501 ) 


10,691| 10,091 Do. 

816| 816 Do. 

2.707'i 2,616 Do. 

C.WOi 6.328 Do. 

1,4991 l.'lin* Do. 

1681 107 Do. 


8,726! 8,243 


2,226! 2,187 


9,950! 9,562 


3,9(K)1 3,932 


Nir.i8§3j 


10,3131 8.752i 







si.vihMhXT or k.sji:matl.s^ roli finned , j 
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Sanctioucd works. 

Date of 
sane lion. 

Amount 

of 

Ksiimuto 

Amount 
of work 
perform- 
ed. 

Remarks 

1 

2 

3 

4 

5 

TiXNEVELLV.*— (<? 0»^iwiwc? ) 

Constniofcing a brul^^o of 15 archca over 

the SjiutUKjr river in do .• 

Do. a platform bridjt;© t>f 11 vcnls I 
over ilio Auaoor Oday in Lite OIU- ^ 

Do. n do. of :-l voiitH over a juiisjfle 

stream south of do. iu do 

Do. a bridge of 5 arches aoro.«is 
the Numboam river in the V^ille- ( 

yoor Taluok ^ 

Do. a do. of <j vents over Oila- j 
cariiputty stream iu the Sauttoor ( 

Talook \ 

UaiHiiig road and coiislructing bridges > 
&c., botwcHMi ralameottiiU in Web | 
liauibabim Talook and Panugood> f 

in y uUcy oor Tah.»ok J 

liaising and molalling roa<l and ex- ^ 
tending bridges, &c., beUccu j 
Sliady IChaids Glundiry and So- ( 
Joeheuuni Moodelyiirs tridge... ... J 

Ordinary repaii-a to portions of the 2 
above line of road betwoon Ausoor > 

IVladiim «ud Oosclu input ty S 

Kaising and metalling road and con-'^ 
strueiing bridges and iiavoments, j 
«!fcc., bctvu'fu Sauttoor bungalow [ 

iiiiising road and eonstrueLing a jilut-'' 
form bridge in the liiiiiu of vau- 
geeolum iu tlie VuUeyoor Talook 

Diserctiouary 

liaising and gravelling road in the \ 
limits of (Tcngogooiulan in the | 

OoMnpodarnm Talook ' 

liniHLUg and gravelling road and eon- 
struetiiig bridges between Eylam 

Oonstrueting a platform bridge oP 

3 vents over tho Reviilavaaeaul 
cKaiuieland con.^tTueting 1 tunnels y 
on (he road in tiio limits of K.ula- 
yaiielloor iu the Tein ausoy Talook.^ 
Raising roads in the limits of Kllungee 
iu the ToueauMev Talook 

2r,th Sep. 185:1. 
A 1st M or. 1853 

2l8t Deo. 1851 

Do. 

Do. 

15 th Jau. 1B55 

1)0. 

lyili Ffb, J855. 

Po. 

1 

IjJOthOcl. 1855. 

Einergont. 

Do. 

From Funds 
raised % volun- 
tary Subserip- 
tion- 

Emergent. 

2U>21 

2,571) 

550 

8,850 

1,110 

7.470 

1,005 

2,702 

21,745 

241 

174 

843 

721 

322 

Hd. 

17, SH 

512 

177 

1,110 

600 

2,070 

1 1,157 

} 

j 706 

' 1 

i 

t 

211 

171 

707 

•V 

418 

237 

Not com- 
menced* 




f^TATMMKXT Of F.STTMATKS, ■( .) 


^:3 


SMii-tionod works. 


Tinxi-vully.- (f^o^n'iud.) 
lOonsfriirtiiiir 2 •‘luicos in the linnls*^ 
oi'^rhondameolumin ihoToneauso^' > 
Tiilook 3 

Po. a orer tlio AIunaloor*J 

chaTinel in tlio Sunkeniinar Oovil > 
Talook 3 

Do. a platform hritl^^e over the^ 
P.M Hem rani cliannol in the limits [ 
of 'riirroothoo in tlio Vedoo^ra- j 
rmnn 'Jahmk J 

Do. a new line of road with Ma- 
sonry works 


in) 


Date ()f 
saintion. 


I !. rf irm 

1 *'d. 


Discretionary . 


2d June 1855. 


loth July 1851 


UStliOct. 186rt 


l{ai*»ine: and repairing a bridge 
the limits of Cuiuloajjairy in the 

Nelliambalum Talook 

|G ruvolling road bet w oca Solachotmm 
Moodeliar’s bridge and Anoonoo ( 
Mundapum in the yolJiambalum 4 

Talook ' 

Kc-ooiiHtruoting 2 platform bridges'] 
ami 2 tunnels in the limits of ,See- I 
thjij>ndmaiK*Jloor and Poocloor in f 

tlicj Shcrininadavy Talook J 

Itaisiiig road and extending a plat-"^ 
form brhlgo in the limits of Klen- 1 
joe Pranoor in the Tencausoy Ta- f 

took J 

IC'cnstmcling 2 sluices iu do. do 

Ibiisiiig and gravelling road and eon-"] 
strneJiTig drains, bridges and tun- 
nels on do. in the limits of She- ^ 
nuroadnvy Nangoonairy aiidA'uIle- J 

Constructing a bridge of 3(5 » 9) 
across the Aloothakunnecr river f 
in (he limits of G H)naranianell or V 

in the Tencausoy Talook J 

Kepairiug road between Torooka- 
miuigtM'dy and Penagnorly and^ 
constructing twopavements on do. 
in the limits of the VttUeyoor 

TaDok _ 

IConstriicting a rc^y imont of rough^ 1 
stone to tlie side of the road in [ ! 
the Jimite of Caroovalingcohim in f | 
th»3 ^iiiij^oonairy Talook J ‘ 


Emergent, 


Discretionary. 


10th J uly 185 1 


Emergent. 

Discretionary. 


lOtli Jan. 1853. 


loth Mar. 185 k; 


15th Jan. 1855. 


Emergent, 


3 


Ks. j 
50 

500 

07,354 

42o| 


1,300 

607 

! 

110 

3,170 

1,957 

938 

214 


lU. 


59; 


Notisnm- 

nicijcod 


330 


220 

I 

558! 

1,177 

309 

110 

2.G99 

1,950 

791 

205{ 


Dfderrcd 

sanetioii. 





sr\Tr:Mi:NT o? ksitmates, roHtutitetL) 



Tinnevhllv — {t'ontinuoiL) I 

llopairing certain small masonry works, 

&c 

Raisin and gravel lin^ road in the’^ 
liiaifs of Panttaputtoo in the Nt*l- ? 

liamhalum Talook ' 

Constructing? a stone paved cause- ^ 
way across the surplus of (h'duin- !* 
ba tank in the Punjamhal Talof»k,J 
Raising and gravelling: road in ihe~^ 
limits of Cng;aTminf'ahini in the j 
Punjamhal Talnok and in those of ' 
'J’iientherepairy anil Alwartinne- ji 
velley in the Streevygoonlum Ta- | 

look i I 

Repairing road A plastering M tunnels i 
Itenairiiig road in the limits of Then-*^ | 
tnere])airv in the Streevygoonlum !• 

Do. do. in the limits of Caroong- 

eoluni in do 

Raisingroad andcoiiatruetingbridges ' 
and tunnels on do. in the limits j 
of KroovuppajxHU'um and Pnlaya- ^ 
eoil in Streevygoontum and Pun* i 

jamhal Taloolis resperlively J 

Repairing road near Kroovuppnpoorum 


Raising and gravelling ronil and eou-'l 
struetiug a bridge and a tunnel on 
do. in the limits of Veeraragava- !* 
poorum and Coolnninnikapoonun j 
in theNellianibaluTirialoi)k..l,lIh) j 
From funds proc ured by the sale of 
Avenue Clippings. . 380 

From the Anuual Diserction- 

nry Allowance 31 

411 

72820th Dec. 18o3. 
Constructing a new road with ma- v 
sonrv works between Trielumdoor j j to-,, 
^ci\Voodungoodyititbeihiiijinlial j ^^hJan. 1 oo. 

Enlarging over the Ciinna-i 

dicn channefin the limits of Aure- i 
cassvanulloor in the Shermadavy [ 

Talook 243 J 

Deduct amount paid by the ryots. 121 .. . 20th J an . 18o3. 


} 

; Dale of 

i sanetion. 

j 

Amount 

of 

Edtinuite 

AmounX 
of work 
perform- 
ed. 

2 

3 

4 


Ms. 

its. 

Emergent. 

405 

237 

Do. 

32ii 

170 

8th .June 1853 

1,087 

V 

1,087 

lOlhJuly IS'J. 

i 

1 i 

40J»! 

i 

{ 

l^raergcnt. | 

1 

Do. 

110' 

( 42 : 

i 33<; 

( 82 

Discretionary. 

1 172 

1 

1721 

Olh Aug. 1853 

j 1»2'J 

1 

I 

i ! 

l)2.')i 

1 j 

i 1 

Emergent. 

1 

1 03 

I 

* 00 

i •*": 







sn'IUMUN't OF PsTniATI-.^'., kc$—(nH{/iffUcJ,) 


Sanctioned works. 


1 



C( n M RATO RP . — (rof/fi ntx d.) 

-VTotalliiig v\ itli Jelly ou the al»ove road.llStli June JS52. 

Ropairinjr <li(‘road from tlu* amount*') 

»'<auetioiied lor a hriuj^e near Caroo- > I9th Auj^. 185*1. 

irmitnmpulhy J 

Const riielin^ a hridyje and raisir.tx the 
road on the wonI side ul* AvcnuHliy.. I5tli Pee. 1851. 
Do. d(». and a dram near DiUtoor 

Caray Pul 'uni t Do. 

U.e]»ainn;i; roail iVoin Ciinayoor to (‘hil- 

iode in Trunk ni.id. \o. 5 11th July ISSIh 

Repairing road and (•(uistnietinj' a") 
hridgo of one mrh ihto.-^s llio Juii- v 27th May 185J. 

str(*ani at Rellary ) 

Annual fdIo\^;me<* for I lie (luzzelhultv 
(Ihnul froniApril l^oOto iVlareh lS5d 281 h March 1 Si S 
Con.‘^lrueliriif a m*w road from the”) 

(out of (lie llassauuor (iliaut to [ 27lh May 3853. 

Pahinioondy J 

Do. do. do Do. 

(^instrueting n hrid^c ov<*r Ihe Connee- 

uniTiicn t’ovil J*uilnm dth Feb. 1855. 

Do. abridge over the ^^ullaur the 

east of Cullaur Do, 

Re-eonatriicting (he Culhiiir bridge... 8lh Mareh 1855 
Road leading from the IS^*iIgli(‘iTi<*a^ 


145 In pro- 
gn'ss. 

1,861 Do. 


3,1 Oil Do. 
1,273 Do. 
4200 Do. 


load leading from the IS^*iIgli(‘iTi<*a") 
toTriebinopoly iuCheyaur, PulJa- ( 
dum, .Ronghiein and Caroov la- ^ 


th May 1853. 1,775 Do. 


60(» Do. 

875 Do. 

2.213 Do. 

1.080 Do. 

91S Do. 
3, 001) Do. 


dum, .konghiein and Cnroor "J’a- Uh July 1851. 
looks and Pay of Supcrinleudcnt, | 

Ae J 

Repairing road fiom l?ull!ulum to IHia- 

rapooriiin 22nd Jan. 1852. 

Do. from Pulliiehee to Paulgham... 2Uth May 1851. 

Metalling with Jelly and a drain on the 


|29tli Mareh 1855 


"'''W' leuo 

Rei)airing road and drain from ^Mar-') 
i lu naikeu PoUiein to Auuanudy S 20th Oct. 1853, 

iJungalow ‘ J 

Do. and eonslrneling draiii.s Irom 
Pulhieheo to Marehoiiaiekenpolliem. 22nd Feb. 1653. 
Do. and do. from Man-henaiekeu-') 
l>ollii‘m to Coopiiayuudy Pillay Ta- S Do- 

\all\im CluiUriim. " j 

Const meting a drain of 2 vents and a 
briilsr.^ 3011, Oct IfiSS. 


12,075! Do. 


1.280 Do. 

2, U>1 2, 18 1 Complct- 

* ed. 

In })ro- 
1,528 gress. 

700 Do. 


1,891 Po. 

3,208 Po. 

Not com 
OOj*) Po. menoed. 
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Souclioucd \>orke. 


Oil. 


MKh Doc. 185.1, 


j CoiMBVnJllF. 

lOoii.'^tructiiiK :i briilijc of 3 arolios'N 

j (fM'rtljo f , 

I lailoio autl Sooloor on ilio road lo ( 

! Tr'cliinoj)oly )\ 

Do. 3 hriiliics tmi* al. (’Iniiiiiiiiony ^ [ 
and t!io ollior at l)a’iy i*iillum ujj > dOtli Doc. 185-1. 

tin’ abo\o mad J 

l{'>ad from 1'nclnnn]>oly via i 1 

]lii'‘>uii(»i'r to S(‘onnL’:f*]iai:iiii and [ jSlli Fob. 1853. 

Ms 801*0 } 

Jb'pairini^ rnad l)otw ooii lTn.s.sn!i(H>r ami 

iMy^oro liinils |30(h Juno 1853. 

C’loju*in{j:juni;loon llio Ilur 8anoor01iautjl.st IS’ov. 1853. 
I'onNiruotirjjL^ a l»ridwo over tlio llhow-j 

any riNor at Suitiamun^ahiin |3tHli dune 1853. 

Do. anon road liotn (Til iS'oyol and! 

rdalioinpollii'iii 27tU May 1851 

Rc)>airijiK road and oonstructinK 18"^ 
lind;io.s’ and salary of Suporinten- ^ 27lli May 1853. 

dent. Ac J 

Do. Irom Koiij^bioni to Krrodo I2th April IS51*. 

Do. do. to Parlndoor;i\ Do, 

Do. from llliow any and ]\IayorCoo- 

doot.liooray to Do. 

(’onstruotirjif a brldu’'o over tho i\ulliili‘ 

j'rom iln* tool of JSoo^oor 21stMarrh 1853 

(.doariiig Jungle from yooj^oor to My- 
sore lOtJi dune 1853 

Roj)airin:( road from tli(3 font of »Soo- 
goor Dliaut to (dju('karullah...5,4?*5 
Pay of Siij)erintond( ut of the 
ubovc road riUOlTth Fob. 1S53. 


lis. I Rh. 


3.057 Domplef- 
ed. 


8o7 Complet- 

j od. 

I In pro- 

! {ijroHS. 

I bo. 


Do, 

(\)mj)loi- 
5.715 cd. 

In pro- 
^ro8H. 


Deduct amount to be char^^cd to j 
the Malabar Di.slrict...., 05bjl5tli April J 853. 

CouBtructini? road botwern daolinlalln! 
and Ootacamund via FJk Hill Saddle. 6tU Get. 1 853 

Comjdeting the work 14th Sept. 1855 

Making a cut across the Kaity Ghaut. btJi Oct. 1853* 
For the above work below the Ghaut. Do. 

Do. .'lo. 19th Get. 1855. 

Constructing road between Seegoor \ 

and at the foot '2nd Aug J^55.? 


ICom]dot- 

5,029 53)29 ed. 

Tn pro- 
7.550 gresa. 

10,200 Du. 

15,tHif)l Do. 

J)o. 

Do. 

; 

R.HMt'J Do. : 
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STATKAIKNT OF JiSTJMATE S, k.C, — (rOttfiuitnL) 


Siincticmod worku. 


J>af (* of 


I CoiMUATOltH- -(nouiimmi,) 

OoTiHinu’tiii" a iimbor between 

Kotn^herry and Oooiioor i2f)lli Get. ISr^^ 

Coristnieliii^ 2 Timber bridged on the 
Seegoor Ghaut Do. 

Repairing road from Seegoor to Tep- 
pacadavoo and pureliading TooIh 21st Mar. 1S51. 


iHno. J ! 

Traeing new line of road from ibe| 5<hIMov. ISoll ) o 


Anu,unl 



Remark.*? 

:i j .1. 


Ks. j Ks. 


dn ])ro- 


5S7 gross. 1 

Gne 


Bri(Ig»‘ 

3 IS: 172 

j i 

Complel- 

c‘d. 

Coniplet- 

yi'ji S)i;>j 

'1 ! 

p<i. 

■\ 1 

i J. >.,8tK)' 

• 1 

i 

} I’"’- 

l) 1 gPfSh. 

Do. 


(lent of th(5 above road * doth Jaii. iHoo. ) 

Repairing and Improving roads at 

Coonoor and Rolagherry lUth Dee. 1851 

Uopairiiig road from Oolaeiimvind to 
Kotagherry lolh do. 

Do. iild road on tlie Coonoor Gliau<..'llhh Mar. 1855 
Oonstriu’ling 2 iindjer bridges on thc| 

Coonoor Crhaul j20tli May IS55. 

Do. a, limb<;r bridge aeruss a dun-i 

gle stream at Coonoor 21th Feb. 1855. 

Rejiairing road from Coonoor to"l 
Jaekaiallah and the road leading 1 U., ,o-- 

to the Governor Generurs House ( * ^ ^ 1 

at Coonoor J 

For improving bridle path from Coo- 
noor to Kotagherry lOlh Aug. 1855. 

MriiiK prow rowl* in tbp sorpr.-^'l 
Talooks (from Devastanuiii ftud J-lo , . , 

Cbuttrum funds.) ) 

Constnieling bridges on the above 
road from do Do. 

Salem. 

Teopoor Ghaut. im]iroveTncnt |4th April 1855. 

Rtnxairing roads Irom Ousoor to") | 

Dharamnoorv from Kovneottah to • -c^v -toe t 


2.bH) Do. 


Tn ])ro- 

■t.Ono gros.*!. 

d,7:i7 Do. 
Do. 


Noteom 


poory \k) Kistiiaghcrry J 

High road from Salem to Cmldalore 
and from Salem to Triehinonolv.. f 


Oth Sept. 1851.1 


2,( )5d 

Do. 

ineiieed. 

015 

* Do. 

j 


l,2BO 

i Do. 

i 


CtKi 

I 

' Do. 


4.1,05 J 


iComplet- 

! 

14,(>51 

In pro- 

od. 

6,720 

gress. 


3,131 

3,586 

i 

3.333 

1,918 

j 

2,S()2! 

1.388 
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Sanctioned works. 

Date of 
sanction. 

Amount 

of 

Estimate 

Amoniit 
of work 
perform- 
ed. 

Remarks 

1 

2 

3 

4 

5 



llB. 

Es. 


• 

[mprovetnentR ])ropo8od to the road 's 
between Nniukul and Moiranoor ^ 
and between Salem and Triebino- i 

pololy .. j 

Uoad from Salem to IVcrinjeepett and 
from iTedapaudy to Nerinjecpott... 

loth bcp. ISot. 

loth July 1851. 

2.609 

Ifim 

989 

786 

! 

CA^'AnA. 





No Stalemcni received from this 
District* 





Malaiuk. 





No Statement, received from this 
District, 

• 





Central Office of P. W-l C. E. PAPER, Colonel 

Fort Saint George, F C/utf JUngineer 

‘■■’il December, 1850. J 










LIST OF SELECTIONS 


FaoM Tills 


RECORDS OF GOVERNMENT. 


PAKJ'S ALKKADY rUllLlSllKD. 


1854 . 

Ropnrt on ilie N;)vi|^jiii<m of the Ootliivery Moynl Sra. 

Kt'i)orl ('ll Ui'j (lovcrimiOnt Central Mutiouni ^/t;. 

Ko],ort on the I’rojjosotl Abolition of the Alatlias 

Mint (Ke-prinled) (Iq 

Jieport on tlio I'aiiinhan Channel (Uo-priiitiHl) do, 

Colleelivo ]MenioniiKlum of J^ublic Works in tho 

Madras Ibesideney (lie-printod) do. 

Ooin.i\il Ktjpoi’l of t he Road L<4|)arttuoiit do. 

Ke[»ort on the iSwiiii^in^ Festival and Walhiiif' 

throw, i(li Fir(‘ \ ,/y 

IJejiort on the rrojiosed I’lan for the lievenno As- 

sessnuiit of Kwrnool in ISin (Ro-printed) Ti*(n/ttl ^vn. 

Rejjort on tho Important l*uhlic VWks ibr IS51... liotfol «/v, 
do. do. Ib52.... * do, 

1855 . 

Report on Varcination ^ 

Memo, of Proceedings of tbe Madras Governmcjit 

in the Depart nient of Edueatiun J[)o^ bomd.. 

Report on the iNavigatioii of the Godavery (lie* 


Rs. A. 
.. 1 0 


do. 

... 0 

12 

do. 

... 0 

12 

do. 

... 0 

8 

do. 

... 1 

0 

do. 

... 1 

0 

do. . 

0 

JO 


])rintcd) 


Alnjor iMaiLlaiid’s School for tlic Jnslruelion of tlm 
Arlilieers and Pu]nls at the Gun Carriage Manufao 

tor V 

Report of (he Annamnllay Forests (Re-printed),.., 
Coriv;.pondenee relative to Propu.sals lor Oii^unising 
IVrnianeiit Corps of Coolies for Einidov iiient on 

Road \V(nks 

Repi^rt on Civil Disj»eiisaries (Ilc-printed) 

Report on District Roads 

Revenue Survey 

Operations of the Indian Mints * 

Lieutenant O’Coiineirs Itejiort on tlic Supjily of 
Madras witli Water, and the Improvement of tho 

TTV • . 1 .. (.1 . — 


Hoyal 8ro.. 


12. Reduction on the Revenue Asscssinent of North Ar- 

cot (Imprinted) 

Id. Oeneral Report of the Road Department for 1851-55 
U. Bep ort on tho Medical Toiiography of tho South 

' ' ' Western Political District. 

IS. B^Knis on Important PuhJic Work’s for 1853 Viie- 


116. A 

!#»(»- 


■Maj^iauidum on Salt. 


do. 

... 1 

s 

do. 

... 0 

s 

do. 

... 0 

8 

do. 

.. 0 

8 

do. 

.. 1 

4 

do. 

. 1 

H 

do. 

... 1 

8 

do. 

... 2 

0 

do. 

... 0 

8 

do. 

0 12 

do. 

• • • 0 

4 

do. 

... 1 

i 

do. 

... 2 

Gs 




Us. A. 

Kpport on Public rnstruction in the Madras Presi- 
dency fur Iloyal Svo... 2 8 

Ilepoi’t of the L* ail way Department for 1851 Hoyal 6 0 

lle])ort on the Ports and Harbours of the Northern 

Oircars, &e Jioyal 2 0^ 

Deport on Vaccination for 1S54 </<?. ... 0 8 

De))ort on (?ivil Dispensaries for 1851.. do. -.*,0 8 

Papers ndaiiii" to the itevision of the Land Revenue 
AHscssinent in South Arcot do. ... 0 8 

1856. 

Reports on the Fibres of Soutln*m India do. ... 3 0 

Reports on the Distmbanees in Purla Kiiiiedy, Vi- 
za^apatam and(iooniaoorin TS32-3G — in2Voliirnes. do. ... 5 0 

Reports on important Publie Works for iSul- •*.••• do. ••• 1 4 

Papers relating to the Establishment of Village 
Vernacular Scliools in the Sub-Division of liajah- 

in undry do. • . • 1 8 

Papers relating to the Budget of ^^51-55 . do. 

Do. do. do. of lH55-5(> do. ..10 

Replies to the Coll(‘etive Memorandum on Pul iic 

Works in the Madras Ih'csideiicy do. . , 0 12 

Report on District Roads for 18e53 do. . . 1 4 

Papers relating to the (’ummutation Ratos of the 

Madras Presidency do. ... 2 8 

R(*port of a (lon»mitt(‘e on a plan for cleansing the 

drains of Black Town do. ... 1 0 

R(‘port of Agricultural Exhibitions in tlic Provinces 

for 1866 do. ...0 12 

Report on Vaccination for 1855 do. ... 0 8 

Report on Civil Dispensaries for 185t5 do. 0 12 

Report on Public Instruction in the Madras Presi- 

deney for 1855-56 do. ... 1 0 

Annual Report of the Ma(lra.s Medical College Sos- 

siou 1855-56 do. ... 0 8 

Covrcs])on»h‘iiec on the Scale of Passenger Fares and 
Goods M^arilF, for the Madras Kaihviiy. Parts 1. 
and II do. ... 2 8 

1857. 

Papers r^dating to the Budget of 1S5G-57 do. ... 1 8 

Report on the Government Central Museum for 

1855-56 do. .. 2 R 

Report of the Railway ne])artmcnt for 1855 Jioyal 4/c.... 4 0 

Report on G rant s-in- Aid of Schools unconnected 

with Government Eoyal 8fw.... 1 8 

Report on Vaccination for 1856 do, ... 0 8 

< Correspondence on th«‘ Scale of Passenger Fares and ' ' 

Goods Tariff, for the Madras Railway. Vol. II.... do, ... 2 0 

Report of the Railway Department for 1866...* do,4dy^^^ 2 0' 

Report of Agricultural Exhibitions in the Provinces ' 

for 1857 \'8 

Be|K>rt on Civil Dispensaries for 1856 0 

Report on District Roads for 1866-66 do, 4 









